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18  October  1965 


List  of 

Status  Reports 


for 


Congressman  Hastings  Keith 


1.  Hog  Island,   Allertown  Harbor,   Hull,   Mass. 

2.  Hingham  Harbor,   Hingham 

3.  Cohasset  Harbor,   Cohasset 

4.  Scituate  Harbor,   Scituate 

5.  Green  Harbor,   Marshfield 

6.  Duxbury  Harbor,   Duxbury 

7.  Kingston  Harbor,    Plymouth 

8.  Plymouth  Harbor,    Plymouth 

9.  Rock  Harbor,   Orleans  -  Eastham 

10.  Wellfleet  Harbor,    V.  ellfleet 

11.  Pamet  Harbor,    Truro 

12.  Provincetown  Harbor,    Provincetown 

13.  Nauset  Harbor,   Orleans 

14.  Pleasant  Bay  (incl.    Chatham     Harbor),    Chatham,   Harwich 

and  Orleans 

15.  Pollock  Rip  and  Cross  Rip  Shoals,   Mass. 

16.  Chatham  (Stage)  Harbor,    Chatham 

17.  Andrews  River,   Harwich 

18.  Nantucket  Harbor,   Nantucket 

19.  Hyannis  Harbor,    Barnstable 

20.  Cotuit  Harbor,    Barnstable 
21A.  Falmouth  Harbor,   Falmouth 

2 IB.  Eel  Pond,   Menauhant,    Falmouth 

22.  "Woods  Hole,    Mass. 

23.  Menemsha  Creek,   Martha's  Vineyard 

24.  JLagoon  Pond,   Tisbury,   Martha's  Vineyard 

25.  Edgartown  Harbor,   Martha's  Vineyard 

26.  Tashmoo  Pond,   Martha's  Vineyard 

27.  Cape  Cod  Canal 

28.  Buttermilk  Bay  and  Cohasset  Narrows 

29.  Wareham  Harbor 

30.  Mattapoisett  Harbor 

(List  cont'd) 
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18  October  1965 
.List  of  Status  Reports  for  Congressman  Hastings  Keith    (cont'd) 


31.  Westport  Harbor 

32.  New  Bedford 

33.  Cuttyhunk 

34.  Bass  Harbor 

35.  Red  Brook  Harbor 

36.  North  Scituate  Beach,   Scituate 

37.  Clark  Point  Beach,   New  Bedford 

38.  Thumpertown  Beach,   Eastham 

39.  Brant  Rock  Town  Beach,   Marshfield 

40.  Martha's  Vineyard  Beach  Erosion  Control 

41.  Plymouth  Town  Beach 

42.  Town  Neck  Beach,    Sandwich 


NEDED-R  19  October  1965 


Honorable  Hastings  Keith 
House  of  Representatives 
Washington,    D.    C. 


Dear  Mr.    Keith: 

May  I  refer  to  your  letter  of  17  September  1965  which 
inclosed  a  series  of  requests  for  status  reports  on  the  civil 
works  projects  and  studies  in  your  District.     I  have  inclosed 
a  separate  status  report  on  each  of  these  projects.     If  you 
find  after  reviewing  these  that  you  wish  additional  detail  on 
any  particular  project,    or  if  there  is  any  further  area  of 
interest  to  you,   please  let  me  know. 

In  your  covering  letter  of  September  17,    you  mention  the 
only  real  problem  as  being  the  Pleasant  Bay  project  and  the 
shoaling  at  Chatham  Bars.     You  refer  to  editorials  that  say, 
or  at  least  strongly  imply,   that  the  Corps  of  Engineers  could 
solve  the  problem  quickly  if  they  wished  to  do  so.     In  your  more 
recent  note  of  2  October  you  inclose  an  editorial  of  30  September 
from  the  Cape  Codder  which  is  even  more  severely  critical  of 
the  Corps  procedure  on  this  study. 

I  have  felt  that  it  would  do  no  good  to  enter  into  further 
debate  with  this  particular  paper  or  the  groups  whose  views  it 
represents.     General  Ploger  stated  the  Corps'  position  and  the 
reasons  for  it  as  well  as  they  could  be  stated,    and  nothing  has 
been  presented  to  date  to  change  that  position. 

I  do  not  wish  to  belittle  the  problem  faced  by  the  fishermen 
and  other  boatmen  that  use  Pleasant  Bay  and  Chatham  Harbor. 
However,    a  comparison  can  be  made  with  Rock  Harbor,    on  the 
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NEDED-R  19  Octoher  1965 

Honorable  Hastings  Keith 

north  shore  of  the  Cape,    in  the  Town  of  Orleans,    one  of  the  towns 
bordering  Pleasant  Bay.     At  Rock  Harbor  the  channel  is  only 
about  3  feet  deep  at  low  tide,    or  about  the  same  as  the  Chatham 
Bars  channel.     The  fishermen  operating  out  of  Rock  Harbor  plan 
their  trips  to  coincide  with  the  higher  ranges  of  the  tide,    which 
causes  inconvenience  and  adds  cost  to  their  operation,    but  they 
have  adapted  to  it  as  a  necessity.     It  can  be  quickly  pointed  out  that 
Chatham  Harbor  and  Rock  Harbor  are  not  comparable  in  many 
respects,    but  still  the  Chatham  channel  can  be  used  with  prudence. 

I  might  mention  that  when  one  of  my  staff  was  talking  with  a 
town  official  of  Chatham  on  1  October  on  another  subject,    mention 
was  made  of  these  editorials.     The  town  official  indicated  that  a 
continuing  campaign  by  the  newspaper  was  not  to  be  expected,    as 
the  strong  attacks  by  the  paper  had  failed  to  elicit  widespread 
support  or  to  force  quick  action.     In  any  event,   the  newspaper 
appears  to  disregard  the  necessity  for  project  engineering,    or 
the  size  of  the  costs  involved,    or  the  paper  assumes  that  corrective 
action  could  be  done  simply  and  cheaply.     The  paper  also  disregards 
laws  governing  expenditure  of  public  funds.     If  the  newspaper  or  the 
groups  it  represents  are  right,  they  should  be  able  to  obtain  reliable 
engineering  opinion  from  responsible  firms  or  engineering  schools 
to  justify  their  position. 

I  would  be  pleased  to  discuss  this  subject  with  you  if  you  so 
desire,   but  frankly  cannot  see  any  logical  way  to  satisfy  this  group 
and  yet  maintain  a  sound  engineering  approach  and  determine  a 
valid  project  justification. 

Sincerely  yours, 


2Incls  E.  J.   RIBBS 

1.  List  of  Status  Colonel,    Corps  of  Engineers 
Reports                                              Acting  Division  Engineer 

2.  Individual  Status 
Reports  (42) 
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OF    ENGINES 


STATUS  REPORT  FOR 
CONGRESSMAN  HASTINGS  KEITH 
ON 
HOG  ISLAND,  ALLERTOWN  HARBOR,  HULL,  MASS, 


Authorization:    Senate  Committee  on  Public  Works  on  9  February  I960 
authorized  the  Chief  of  Engineers  to  review  the  report  on  Hog  Island 
Hingham  Bay,  Massachusetts,  transmitted  to  Congress  on  July  23,   1947, 
with  a  view  to  determining  whether  any  modification  of  the  recommen- 
dations contained  therein  is  advisable. 

Estimate  of  Cost:    $20,000 

Status:    Initiation  of  study  dependent  on  appropriation  of  funds.     The 
budget  estimates  for  Fiscal  Year  1967  are  now  in  preparation.     Care- 
ful consideration  is  being  given  to  initiation  of  this  study,   consistent 
with  current  budgetary  objectives  and  the  needs  of  other  worthy  projects 
throughout  New  England.     In  this  respect  it  should  be  mentioned  that 
there  have  been  no  local  requests  or  data  submitted  in  recent  years  to 
support  a  priority  in  consideration  of  this  study  as  compared  with  other 
projects  urgently  needed.     Within  the  past  year  the  Hull  Redevelopment 
Authority  indicated  an  interest  in  possible  development  of  a  small  boat 
harbor.     The  harbor  would  be  part  of  a  $75  million  project  that  would 
include  construction  of  high-rise  apartment  buildings,  a  shopping  center 
and  a  marina  in  the  Nantasket  Beach  area.     Possible  locations  of  the 
small  boat  harbor  presently  under  consideration  by  the  Redevelopment 
Authority  are  shown  in  red  on  the  inclosed  map. 

It  appears  that  a  study  of  this  area  could  be  made  under  the  authority 
of  Section  107  of  the  I960  River  and  Harbor  Act.     The  study,  if  desired, 
will  be  initiated  upon  formal  request  from  the  Town  of  Hull. 
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15  October  1 


TUB  REi  ORT  FC 
NfOJUESSMAN  HAJTIMGi  KEITH 

H1NGHAM  HARBOR,  MA;i>. 


The  authorised  Federal  project,  completed  in  ld9i,  prjviaee 
for  a  10  -foot  channel  from  the  outer  haroor  to  the  n  am  waterfront. 
Aa  the  harbor  is  now  used  principally  fef  recreational  craft,  the 
Federal  cat  is  subject  to  maintenance  to  i  ',.en 

required  and  Justifiable.    The  last  condition  survey,  maue  in  19 
cated  that     hannel  depths  w*t4  adequate  for  existing  navigation. 

A  short  channel  extension  and  6  -acre  anchorage  at  the  head  of 
the  harbor,  both  6  feet  deep,   mum  iredged  by  the  State  in  1949. 
Beth  were  maintained  by  the  State  in  1959. 

There  are  no  ae*  studies,   investigations  t  reviews 

under  consiue ration. 





15  October  1965 


STA1 
CONGRESS  AN  HASTING  tTH 

COHASS, 


vtui/    -.■.•.t>i....  ..aatuttj     ktttlu     kM  I  .-■)•  ■lave:'  si   engineers  on   :    Ipril 

3  under  general  authority  107  of  lr'  er  and  Harbor 

Statu*  <  /.-    The  study  has  been  complete  ;eet 

r«coirm«ii  .*ed.     Th«   .  \  12  October 

1965,  and  a  notification  on  that  date  has  been  sent  to  Senator  Sattonatall. 
Senator  £dwaro  %i.   Kennedy,  and  yourself.     An  allotment  of  $8,  000  has 
bet-  ived  for  pre -const:-  tgineeria  sken  a* 

that  toe  t  '  is  authorised.     The  pit    e  t      II  taJ«  its  pla~e  on  the 

backlog  of  approved  Section  107  pro  ects  ready  f  on. 

The  project  provides  for  the  following 

1.     Purpose;    Expansion  of  existing  anchorage  facilities  in  Cohasset 
Harbor,  Massachusetts  to  reduce  crowding  of  moored  craft,   reduce 
delays  and  permit  increased  harbor  use. 

1.    Existing  Project:    The  existing  Federal  project  for  Cohasset 
Harbor,  adopted  by  the  River  and  Harbor  Act  of  -en  1945,   provides 

for  an  entrance  channel  8  feet  deep,  90  feet  m  outer  harbor 

to  anchorage  area  of  18  acres,   7  feet  deep  m  the  i  de 

anchorage  area  is  protected  by  a  breakwater  const  oy  the  Common- 

wealth of  Massachusetts.     The  existing  pr.  as  completed  1»  1960. 

i.  >n  107  Improvement^  A  plan  to  e  12.6  acres  of 

anchorage  space,  6  feet  deep,    -as  Eeuad  to  proviue  ior  ih&  existing  fleet 

and  permit  some  expansion  of  the  existing  fleet.     Facilities  required  for 
expansion   >f  the  fleet  beyon-j  that  provided  by  the  recommended  project 
would  require  local  interests  to  give  considered  aariaa  type  facjl 

ities.     Recor  .ition  is  made  to  modify  the  existing  pr 

12.6  acres  of  anchorage  area,  6  feet  deep  as  follow* i 

a.     3.9  acres  in  Cohasset  Cove 
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b.  3.  3  acres  area 

c,  5.  4  acres  in  Bail;  .  ek 

(St- 

4.     ElB  tiroatea  Cost ; 
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.and  save  the  .^.tes  free  I  ■.arwages  tha* 

may  result  ist ruction  aifrtenance  of  the  pi 

Continue  to  operate  •  aifit&in  the  existing  public  Ian,. 

ings  wUki  it  to  the  QmU  es  and  open  to  all  DM  ^  qual  terms. 

4.    Make  a  cash  contribution  of  44%  of  the  first  cost  of  the 
project,  presently  estimated  at  $97,000,  to  be  paid  in  a  lump  sum 
prior  to  initiation  turn,  subject  to  final  adjustment  after 

actual  casts  have  been  determined. 

It  is  our  understanding  that  the  Town  of  Cohasset  has  appropris 
its  share  of  the  project  cost.     However,  we  understand  that  action  pe. 
ing  in  the  General  Court  of  Massachusetts  for  an  appropriation  of  the 
Commonwealth's  share  of  the  »st  is  very  likely  - 

deferred  to  next  fWUM  , 
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15  October  1965 


STATUS  REPORT  FOR 

CONGRESSMAN  HASTINGS  KEITH 

ON 

SCITUATE  HARBOR,  MA      . 


The  existing  Federal  project,   completed  in  1959,   provides  for 
two  entrance  jetties,  a  12 -foot  entrance  channel,  a  10 -foot  inner 
channel,  t./o  10 -foot  anchorages  and  an  8-foot  anchorage,     in  addition, 
the  State  has  constructed  an  inner  breakwater  along  the  north  entrance 
point  and  a  8 -foot  anchorage  at  the  west  side  of  the  harbor. 

A  1964  condition  survey  of  depths  within  the  harbor  indicated 
that  the  Federal  anchorages  and  channels  were  in  good  condition.     In- 
spection of  the  entrance  jetties  in  1964  indicated  that  some  repair  is 
required  at  the  outer  end  of  both  jetties.     No  *ork  is  planned  at  this 
time. 

There  are  no  new  studies  or  project  reviews  under  consideration. 
Further  reconnaissance  of  the  two  entrance  jetties  will  be  made  this 
fiscal  year  as  part  of  program  for  annual  inspection  of  Federal  structures, 
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15  October  1965 


STATUJ  &EIORT  FQ& 
CONGRESSMAN  HASTINGS  KEITH 
ON 
GREEN  HARBOR,  MASS. 


Study  of  Green  Harbor  was  authorized  by  Section  109  of  the  River 
and  Harbor  Act  of  14  July  I960. 

ring  the  course  of  the  study,  the  plan  of  improvement  developed 
„as  of  such  scope  as  to  be  eligible  for  consideration  under  the  general 
authority  of  Section  107  of  the  I960  River  and  Harbor  Act  provided  that 
local  interests  weald  assume  all  cost  in  excess  oi  the  $208,000  federal 
cost  limitation.     Local  interests  have  indicates  acceptability  of  the 
project  approval  under  that  authority. 

Accordingly,  a  report  is  nearing  completion  under  the  above 
authority.     The  improvement  considered  would  provide  the  following 
features: 

(a)  Dredging  a  6 -foot  deep  channel  (8  feet  at  entrance),   100 
feet  wide  extending  4,000  feet  to  a  small  turning  basin  at  the  head  of 
navigation; 

(b)  Dredging  a  5 -acre  anchorage,   6  feet  aeep  at  the  Town 
pier; 

(c)  Sealing  and  extending  the  west  jetty  200  feet  at  elevation 
f  12;  and 

(d)  Raising  the  east  jetty  to  elevation  fl4.     (See  inclosed 
map) 

The  above  work  is  estimated  to  cost  about  $365,  000.     Under  the 
terms  of  local  cooperation,   local  interests  would  be  required  to  con- 
tribute 40%  of  the  cost,  or  $146,000.     Since  the  Federal  share  of  the 
cost  of  the  project  would  exceed  the  Feaeral  limitation  by  cpl9,000, 
this  excess  cost  must  also  be  assumed  by  local  interests. 

In  addition  to  the  above,  the  plan  of  improvement  includes  pro- 
vision for  sport  fishing  from  the  jetties.     The  on-site  and  off-site 
features,   such  as  access,   parking  and  sanitary  facilities  and  safety 
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rails,  are  estimated  to  cost  $25,000.     This  cost  is  usually  divided 
equally  between  Federal  and  Non-Federal  interests.     In  view  of  the 
Federal  cost  limitation,  local  interests   would  be  required  to  bear 
the  entire  cost  if  these  features  are  constructed. 

The  above  information  on  project  costs  and  features  were 
furnished  to  the  Town  of  Marshfieid  and  the  State  Division  of  water- 
ways.    They  have  concurred  in  the  project  and  have  furnished 
satisfactory  indication  of  meeting  the  cost  sharing  requirements  and 
other  usual  requirements  of  local  cooperation. 
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15  October  1965 


STATUS  REPORT  FOR 
CONGRESSMAN  HASTINGS  KEITH 
ON 
DUXBURY  HARBOR,  MASS. 


The  existing  Federal  project,  adopted  in  1945,   provides  for  an 
entrance  channel  and  21 -acre  anchorage,  both  8  feet  deep.     The  project 
was  completed  by  the  Corps  in  I960,  except  for  a  2 -acre  area  at  the 
east  side  of  the  anchorage.     This  2-acre  section  was  dredged  by  the 
State  in  Jane  1965,  to  complete  the  requirements  of  local  cooperation. 

Local  officials  have  indicated  a  need  for  maintenance  dredging. 
A  condition  survey  will  be  made  this  fall  to  determine  the  extent  of 
shoaling.     If  maintenance  is  required  and  justifiable,   maintenance 
funds  will  be  requested  in  future  budgetary  requests. 

Members  of  the  Waterfront  Committee  indicated  at  our  Wattham 
office  in  1963  that  there  is  need  for  breakwater  protection  and  for 
parking  and  boat  slip  facilities.     They  indicated  interest  in  requesting 
a  Section  107  study,  following  completion  of  the  existing  project  work. 

There  are  no  other  new  studies,   investigations  or  project  reviews 
under  consideration. 
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15  October  2.965 


STATUS  REFORT  FOR 
CONGRESSMAN  HASTINGS  KEITH 
ON 
KINGSTON  HARBOR,  (NORTH  PLYMOUTH  HARBOR)     MASS. 


The  existing  Federal  project,   completed  in  1894  provides  for  a 
6 -foot  channel  from  Kingston  Bay  to  the  North  Plymouth  waterfront. 

This  channel  was  deepened  by  the  State  in  1908  to  a  depth  of  18 
feet.     The  18-foot  channel  is  maintained  periodically  by  the  State  and 
the  Town  of  Plymouth,  as  the  project  actually  lies  in  Plymouth  rather 
than  the  adjoining  Town  of  Kingston.     The  channel  is  now  usea  solely 
by  the  Plymouth  Cordage  Company. 

There  are  no  new  studies,  investigations  or  project  reviews  unaer 
consideration. 


15  October  1965 


STATUS  RETORT  FOR 
CONGRESSMAN  HASTINGS  KEITH 
ON 
PLYMOUTH  HARBOR,  MASS. 


The  present  project  modification  for  Plymouth  Harbor  was  author - 
izeu  by  the  R  &  H  Act  of  1962.     It  provides  for  a  breakwater  3500  feet 
long,  and  a  60-acre  anchorage,  8  feet  deep,     present  project  cost  esti- 
mate is  $2,325,000  of  which  the  Federal  cost  is  $1,860,000  and  the 
local  cost  is  $465,000  (20%).     The  Civil   Works  Appropriation  Bill,   now 
before  Congress,   contains  an  item  for  $300,000  to  initiate  project  con- 
struction.    The  Town  of  Plymouth  has  appropriated  half  the  non -Federal 
share  of  the  project  cost  and  action  is  pending  in  the  Massachusetts 
Legislature  for  the  remaining  half. 

Our  present  project  construction  schedule,   contingent  on  avail- 
ability of  funds  and  local  cooperation  in  this  and  other  matters,   calls 
for  dredging  work  to  start  by  about  April  1966  and  to  be  completed 
about  9  months  thereafter,  while  breakwater  construction  would  start 
by  about  July  1966  and  be  completed  by  about  July  1967. 

One  of  the  items  of  local  cooperation  concerns  an  existing  se^er 
problem.     An  existing  town  sewer  system  discharges  raw  sewage  within 
the  proposed  anchorage.     It  is  our  opinion  that  a  continuance  of  this 
discharge  would  result  in  a  health  menace  within  the  anchorage  area 
shortly  after  its  completion,      we  have  therefore  notified  the  Town  of 
Plymouth  that  we  will  plan  to  start  project  construction  work  on  or 
about  April  1966  providing  that  at  that  time  the  Town  has  the  funds 
anci  authority  to  either  relocate  or  extend  the  existing  sewer  discharge 
to  a  location  outside  of  the  anchox-age  or  breakwater  location.     The 
Town  by  letter  c£  22  September  1965  from  the  Chairman  of  the  Board 
electmea,  agreea  to  this  requirement. 

We  have  completed  the  design  for  major  rehabilitation  of  the  Long 
Jeach  Dike  at  l-lymouth.     The  Plymouth  Harbor  Rehabilitation  project 
has  been  approved  and  is  being  given  serious  consideration,  along  with 
other  worthy  projects,   in  the  Major  Rehabilitation  program  for  Fiscal 
Year  1967.     The  Long  Beach  Like  rehabilitation  is  estimated  to  cost 
$526,000,  and  would  require  two  fiscal  years  for  its  construction. 
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15  October  1965  /> 


STATUS  REPORT 
CONGRESSMAN  HASTINGS  KEITH 
ON 
ROCK  HARBOR,    ORLEANS    -EASTHAM,     MASS. 


There  is  no  Federal  project  at  Rock  H-rbor.      Two  unpubli-" 
liminary  reports  wer»  made  in  I  n3  1940,    but  ba&  -"'-re  toifftvor* 

to  Feceral  participation  in  desired,  channel  or  jetty  improvements.     A 
review  stuc  y  vas  authorized  by  the  House  Public  WdfckB  Committee  ri 
1959,    but  has  not  been  fun       .      Careful  consideration  will  fee  given  to 
inclusion  of  funds  for  this  study  in  our  budget  estimates,    consistent  with 
budgetary  obj-ectives  ana  the  neecs  of  other  worths  s. 

The  State,    in  conjunction  with  the  Towns  of  Orleans  and  Eastham, 
have  improved  the  harbor,    beginning  in  1908,    by  d  i&e  a  3-foot  deep 

entrance  channel  and  small  anchorage  in  Rock  Creek  anc  by  construction 
of  a  small  jetty,    a  launching  ramp  and  a  Town  wharf  along  the  lower  • 
of  Rock  Creek  in  Orleans.     /  c  ditional  widening  of  the  anchorage  basin 
was  completed  by  the  State  in  the  summer  of  1964,   with  both  Towns  sharii 
in  the  project  cort. 

During  the  prehearing  conference  on  Pleasant  Bay  in  August  1964, 
the  Selectmen  of  Orleans  and  Eastham  discussec  the  improvements  desired 
at  Rock  Harbor.     Local  interests  uesire  deepening  of  the  entrance  channel 
and  anchorage  to  6  feet  and  construction  of  rock  jetties  to  protect  the 
entrance  channel  an-,  shoreline.     Orleans  interests  indicated  that  they 
prefer  implementation  of  navigation  improvements  in  the  following  order: 
Pleasant  Bay,    Nauset  Harbor  and  Rock  Harbor. 

Budget  estimates  for  Fiscal  Year  1967  are  now  in  preparation.      Care- 
ful eonsice ration  is  bom    given  to  initiation  ox  this  study,    consistent  with 
current  budgetary  objectives  ana  the  needs  of  other  worthy  projects  through- 
out New  Englan.  . 
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15  October  1965 


STATUS  REPORT  FOR 
CONGRESSMAN  HASTINGS  KEITH 
ON 
WELLFLEET  HARBOR,  MASS. 


The  existing  Federal  project,   completed  in  1958,   provides  for 
a  10-foot  entrance  channel  and  a  10-foot  anchorage,  about  10  acres 
in  area  at  the  head  of  the  channel. 

The  last  condition  survey,   made  in  1963,  indicated  that  the 
project  was  in  good  condition.     Another  hydrographic  survey  was  made 
in  September  1965,  but  the  soundings  have  not  yet  been  plotted.     The 
results  of  this  survey  will  be  made  available  to  local  officials  and 
navigation  interests. 

There  are  no  new  studies,   investigations  or  project  reviews  under 
consideration. 
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15  October  1965 


STATUS  REPORT  FOR 

CONGRESSMAN  HASTINGS  KEITH 
ON 
PAMET  HARBOR,  MASS. 


A  copy  of  the  unfavorable  report  on  I-amet  Harbor,  as  submitted 
by  the  Division  Engineer  in  May  1963,  is  inclosed.     The  study  con- 
sidered the  need  for  extending  the  two  State  entrance  jetties  and  for 
enlarging  the  6 -foot  State  channel  and  anchorage.     The  report  found 
that  Federal  participation  is  not  warranted,  as  the  desired  improvements 
are  not  economically  justified  at  this  time. 

The  two  entrance  jetties  were  built  by  the  State  in  1912  and  were 
reconstructed  by  the  State   in  1950-51.     A  6 -foot  entrance  channel  and 
small  anchorage  were  dredged  by  the  State  in  1919.     They  were  last 
maintained  by  the  State  in  1959  to  a  depth  of  5  feet.    A  boat  launching 
ramp  was  built  by  the  State  in  1957  at  the  head  of  the  harbor.     A  timber 
pier  and  adjoining  floats  were  also  installed  by  the  State  in  1963  at 
the  head  of  the  harbor. 

There  are  no  new  studies,  investigations  or  project  reviews  under 
consideration. 


2Incl 

1.  1963  unfavorable  Federal  report 

2.  1963  Federal  report  map 
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15  October  1965 


STATUS  REPORT  FOR 
CONGRESSMAN  HASTINGS  KEITH 

ON 
PROVINCETOWN  HARBOR.  MASS. 


This  navigation  project,   consisting  of  an  offshore  stone  break- 
water about  3,000  feet  long  opposite  the  central  waterfront  area  of 
the  town  and  about  3,000  feet  offshore,  was  authorized  by  the  River 
and  Harbor  Act  of  1948. 

Preconstruction  engineering  studies  recently  completed  by  this 
office  indicate  that  the  structure,  in  the  authorized  location,  would 
cost  about  four  million  dollars,  and  would  not  oe  economically  justified 
at  the  present  time.     It  is  believed  that  a  further  study  of  other  possible 
alternative  plans  may  indicate  that  an  offshore  breakwater,  perhaps  of 
a  somewhat  lesser  length  and  located  closer  inshore,  would  fail  within 
the  scope  of  the  presently  authorized  project,  and  would  meet  the 
essential  needs  of  navigation,  and  that  its  lesser  cost  may  prove  to  be 
economically  justified.     It  is  estimated  that  this  new  preconstruction 
engineering  study  would  cost  520,000  and  would  require  about  6  months 
from  the  time  funds  were  received. 
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15  October  1965 


STATUS  REPORT  FOR 
CONGRESSMAN  HASTINGS  KEITH 
ON 
NAUSET  HARBOR,  ORLEANS,    MASS. 


There  is  no  Federal  navigation  project  at  Nauset  Harbor. 

A  report  of  survey  scope  for  Nauset  Harbor  was  authorized  by- 
Section  109  of  the  River  and  Harbor  Act  of  I960. 

No  funds  have  been  appropriated  to  date,  but  an  $11,000  allocation 
for  Fiscal  Year  1966  is  in  the  Federal  Appropriations  Bill,  which  is 
presently  before  Congress.     The  total  estimated  study  cost  is  $23,000, 
and  the  study  will  require  two  years.     The  initial  phase  of  the  study  will 
start  upon  receipt  of  funds. 

Local  interests  have  not  made  known  the  kind  of  improvements 
desired,  but  the  Selectmen  of  Orleans  and  Eastham  stated  that  they 
wished  to  have  a  navigational  study  made,  at  a  meeting  in  the  Orleans 
Town  Hall  on  6  August  1964. 

An  automatic  tide  gauge  recorder  was  installed  at  the  Orleans 
Yacht  Club  on  3  June  1965,  in  Town  Cove,  to  collect  basic  tidal  data. 
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15  October  1965 


ATUS  REPORT  FOR 
CONGRESSMAN  HASTINGS  KEITH 
ON 
PLEASANT  BAY  (CHATHAM,  HARWICH  &  ORLEANS)  MASS. 

There  has  not  been  any  specific  ne      information  developed  smce 
31  August  1965  other  than  the  collection  of  basic  engineering  data 
necessary  for  the  study.     A  survey  made  by  this  office  on  24  August 
shows  that  the  effective  „epth  of  the  entrance  channel,  to  Pleasant 
Bay  aiw  across  the  so-called  Chatham  Bars,  is  about  4  feet  feelc 
mean  lo     water.     As  the  tide  range  is  about  6.  5  feet,  the  channel 
depth  at  high  tj.de  is  about  10.  5  feet. 

A  brief  sui :: ...  ation  of  the  Corps  position  on  this  study  follows: 

1.  The  navigation  and  allied  problems  in  this  location  are 
extremely  complex.     A  sound  engineering  judgement  as  to  what  would 
constitute  effective  and  lasting  remedies  to  the  many  problems  requires 
the  collection  of  a  great  deal  of  basic  engineering  data.     This  office  is 
proceeding  with  diligence  and  all  possible  speed  with  the  collection  of 
such  data.     We  believe  that  any  quick  adoption  of  a  remedial  plan  made 
without  the  benefit  of  as  complete  knowledge  as  can  be  obtained  of  the 
natural  forces  acting  at  this  location,  could  possibly  result  in  con- 
struction that  would  worsen  the  situation  instead  of  alleviating  it. 

2.  The  proposed  schedule  on  this  study  and  report  follows: 

Sept.   '65  -  Mar.   »66  -  Collection  of  basic  engineering  data. 
Jan.   '66  -  Oct.   '66  -  Design  of  alternative  plans,  collection 

and  evaluation  of  economic  data. 
Oct.   '66  -  Mar.   '67  -  Evaluation  of  alternative  plans  and 

review  with  local  interests. 
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15  October  1965 


STATUS  REPORT  FOR 
CONGRESSMAN  HASTINGS  KEITH 
ON 
POLLOCK  RIP  AND  CROSS  RIP  SHOALS 


The  Pollock  Rip  Shoals  project,   completed  in  1925,  provides  for 
a  channel  30  feet  deep,   2,000  feet  wide  and  6  miles  long,  about  2  miles 
east  of  Monomoy  Point.     The  last  condition  survey  was  completed  in 
1957.     A  survey  of  present  conditions  is  tentatively  scheduled  to  be 
made  this  fiscal  year. 

The  Cross  Rip  Shoals  project,   completed  in  1931,   provides  for 
a  channel  30  feet  deep,  400  feet  wide  and  1.7  miles  long,  between 
Halfmoon  and  Cross  Rip  Shoals  in  the  central  part  of  Nantucket  Sound. 
The  last  condition  survey  was  made  in  1963-64.     No  maintenance  work 
is  planned  at  this  time. 

There  are  no  new  studies,  investigations  or  project  reviews  under 
consideration. 


15  October  1965 


STATUS  RE  FORT  FOR 
CONGRESSMAN  HASTINGS  KEITH 
ON 
CHATHAM  (STAGE)  HARBOR,  MASS. 


The  first  phase  of  maintenance  work  on  the  above  navigation  project 
was  completed  on  21  July  1965.     The  work  consisted  of  the  relocation  of 
a  section  of  the  entrance  channel  through  Harding  Beach,  the  construction 
of  a  sand  dike  about  2.500  feet  long  oetween  the  southern  tip  of  Harding 
Beach  and  Morris  Island,  the  construction  of  a  timber  pile  jetty  about 
1500  feet  long  southeast  of  the  sand  dike  to  deflect  the  currents,  and 
the  construction  of  a  stone  jetty  about  200  feet  long  at  the  southwest 
corner  of  the  channel  through  Harding  Beach. 

The  second  phase  of  maintenance  work,  to  De  undertaken  if  the 
need  arises,   consists  of  a  300  foot  extension  of  the  above  stone  jetty, 
the  construction  of  a  350  foot  stone  jetty  at  the  northeast  corner  of  the 
channel  through  Harding  Beach,  and  a  stone  apron  along  the  timber 
pile  jetty.     The  estimated  cost  of  this  work  is  $70,000.     At  this  time 
it  is  not  evident  that  this  additional  work  is  necessary.     However, 
should  the  need  become  evident,  funding  for  such  work  will  be  requested. 


15  October  1965 


STATUS  REPORT  FOR 
CONGRESSMAN  HASTINGS  KEITH 
ON 
ANDREWS  RIVER,  HARWICH,  MASS. 


Authorization:    Section  107  of  the  I960  River  and  Harbor  Act. 

Improvement  Under  Consideration:     A  channel  6  feet  deep,   75  feet  wide, 
from  deep  water  in  Nantucket  Sound  to  the  vicinity  of  a  proposed  public 
marina,  two  jetties  on  the  east  and  west  sides  of  the  harbor  entrance, 
and  a  3-1/ 2 -acre  maneuvering  and  anchorage  basin. 

E s tirr.ated  Project  Cost: 

Federal  Non-Federal  Total 

Corps  of  Engineers 
Channel,  jetties,  and 
anchorage  $166,000  $166,000  $332,000 

U.S.    Coast  Guard 
Navigation  Aids  25,000  -  25,000 

Local  Interests 
50  Slip  Marina  - $178,000  178,000 

Total  project  costs  $191,000  $344,000  $535,000 

Detailed  Project  Report:    A  detailed  project  report  is  nearing  completion. 
The  proposed  improvement  above  described  has  been  concurred  in  by- 
State  and  Town  officials. 

Local  Cooperation:    Responsible  officials  of  the  State  of  Massachusetts 
and  the  Town  of  Harwich  have  given  firm  indications  that  the  require- 
ments of  local  cooperation  would  be  met.     The  Town  of  Harwich  has 
appropriated  its  share  of  the  project  cost,  but  it  appears  that  State 
appropriations  will  be  deferred  until  the  next  session  of  the  Legislature. 

Red  River:    At  a  meeting  held  in  Harwich  on  14  June  1965  with  the  Harwich 
Waterways  Study  Committee,  local  interests  requested  that  spoil  material 
dredged  from  Andrews  River  be  deposited  at  the  Town  owned  beach  at 
Red  River.     The  material  is  suitable  and  within  economical  distance  of 
pumping;  pre  sent  plans  are  to  comply  with  the  request  of  local  interests. 
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15  October  1965 


STATUS  REPORT  FOR 
CONGRESSMAN  HASTINGS  KEITH 
ON 
NANTUCKET  HARBOR,    MASS. 

Existing  Navigation  Project  -  (adopted  1880,   modified  1886,   and  1945) 
provides  for:    a  channel  15  feet  deep,   without  prescribed  width,   through 
the  bar,   at  the  entrance,   about  1.  6  miles  long.;    an  anchorage  15  feet 
deep,   300  to  1,  100  feet  wide  in  the  harbor  south  of  Brant  Point;    a  fair- 
way 15  feet  deep,    200  feet  wide  extending  southward  along  west  side  of 
the  anchorage  to  a  point  about  2,  700  feet  south  of  Brant  Point;    two  rip- 
rap jetties  at  the  harbor  entrance,    the  east  jetty,    about  6,  987  feet  long 
and  the  west  jetty,   about  5,  755  feet  long. 

Status  of  Existing  Project  -    Completed,   except  for  dredging  of  the  anchor- 
age and  fairway  which  is  on  an  inactive  status  due  to  non-compliance  with 
requirernents  of  local  cooperation.     Rehabilitation  of  the  east  jetty  was 
completed  in  1963. 

Current  Survey  Study  -  Authorized  by  a  House  of  Representatives  resolution 
on  2  June  1949.     Estimates  study  cost  $14,  000.     Study  is  completely  funded. 

Considered  Improvements  - 

a.  1400-foot  long  stone  breakwater  on  Hussey  Shoal,    2,400  feet  east 
of  the  commercial  waterfront. 

b.  Deepening  entrance  channel  to  18  feet  at  mean  low  water,    300  feet 
wide  through  the  entrance  bar  into  the  harbor  to  a  point  300  feet  from  the 
steamship  Authority  ferry  terminal  with  widening  of  the  channel  to  650  feet 
north  of  Brant  Point. 

The  considered,  improvements  and  requirements  of  local  cooperation  have 
been  discussed  with  local  interests.     The  improvements  appear  to  be 
economically   j  ustified.     The  Board  of  Selectmen  of  Nantucket  has  advised 
by  letter  dateo,  10  March  1965,   that  the  Town  is  unable  to  participate  in  a 
breakwater  project  at  this  time.     In  a  letter  dated  3  September  1965,   the 
General  Manager  of  the  Steamship  Authority  stated  that  deepening  of  the 
entrance  channel  is  no  longer  considered  necessary  for  ferry  operations. 
The  Authority  is  now  contemplating  use  of  small  shallow  draft  ferries 
capable  of  maneuvering  within  the  existing  project  channel.     As  a  result  a 
negative  survey  report  is  proposed  to  be  submitted  in  October  in  compliance 
with  the  Congressional  resolution. 
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15  October  1965 


STATUS  REFORT  FOR 

CONGRESSMAN   HASTINGS  KEITH 
ON 
HYANNIS  HARBOR,  MASS. 


The  existing  Federal  project  was  completed  in  i960.     It  provides 
a  12-foot  entrance  channel,  a  12-foot  anchorage  in  tne  inner  haroor,  a 
1,170-foot  breakwater  extension  to  the  existing  2,100-foot  State  oreak- 
water  at  the  west  end  of  the  outer  harbor,  and  a  15.  5-ioot  anchorage  behind 
the  Federal  breakwater. 

Maintenance  dredging  was  completed  in  July  1965  in  the  outer  har- 
bor portion  of  the  entrance  channel.     A  condition  survey  made  in  June 
1965  indicated  that  the  remainder  of  the  haroor  is  in  good  condition. 
Inspection  of  the  breakwater  in  1964  indicated  that  the  Federal  portion 
was  in  good  condition.     State  officials  have  oeen  informed  that  the  State 
portion  of  the  breakwater  (between  the  Kennedy  Compound  and  the  Federal 
offshore  portion)  is  in  need  of  repair. 

There  are  no  new  studies  or  project  reviews  under  consideration. 
Further  reconnaissance  of  the  Federal  breakwater  will  be  made  this 
fiscal  year  as  part  of  our  program  for  annual  inspection  of  Federal 
structures. 
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CONG  **.$S*  A.,  j?  \     n.'vC,'  KEITH 
ON 
rWT  HARBOR,  BARNSTABLE.  M.- 


Author  issu  <or  and  Harbor  Act  of  19&0  (iTuoUo  Law  ft&-&4$) 

inscription  of  ^ro^  't-  riUf*a«a  channel  10  xeet  Mepwi 

150  feet  wide  from  Nantucket  eat  Bay  and  e*ibot  deep  channels 

frone  West  Bay  to  Great  Bay  passing  Gsterviile,  ana  irons  vv'eet  Bay 
Cotuit  Bay  through  Seapuit  River.        iti  mated  Cost  (July  19«2)  - 


Federal  5.000 

Non-Federal       Zb  1,000 

Total  $9)0.000 

Status:     No  construction  work  has  bees  done  on  the  authorised  project  aue 
to  unwillingness  of  local  interests  to  participate.     Project  is  in  an  inactive 
status.    No  new  studies,  investigations  or  project  reviews  are  contemplated 
at  this  time. 
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15  October  1965 


STATUS  REPORT  FOR 
CONGRESSMAN  HASTINGS  KEITH 
ON 

iALMOUTH  IiARBOR,   FALMOUTH,   MASS. 


Project  Authorization:    River  and  Harbor  Act  of  I960  (Public  Law  86-645) 

Description  of  Improvement:  Provides  for  an  entrance  channel  10  feet  deep 
and  100  feet  wide  between  the  jetties  into  the  Inner  Harbor  and  the  dredging 
of  about  17  acres  in  the  Inner  Harbor. 

Status :    Authorize*:  project  was  completed  in  1957  at  a  total  cost  of  $159,  000, 
of  which  $124,  000  was  the  Federal  share  and  $35,  000  the  Non-Federal  share. 
The  project  was  maintained  in  1963.     No  new  stucies,    investigations  or 
project  reviews  are  contemplated  at  this  time. 


15  October  1965 


STATUS  EXPORT  FOR 
CONGRESSMAN  HASTINGS  KEITH 
ON 
EEL  POND  (MENAUHANT)  FALMOUTH,   MASS. 


Study  Authorization:    River  and  Harbor  Act  of  I960  (Public  Law  86-645) 

Estimated  Cost:    $21,  000 

Purpose:  To  determine  the  need  and  justification  of  providing  an  anchorage 
and  protected  entrance  channel  at  Eel  Pond,  (Menauhant)  Falmouth,  Massa- 
chusetts. 

Status:    Initiation  of  study  dependent  on  appropriation  of  funds. 

Budget  estimates  for  Fiscal  Year  1967  are  now  in  preparation.     Careful  con- 
sideration is  being  given  to  including  funds  to  initiate  this  study,    consistent 
with  budgetary  objectives  and  the  needs  of  other  worthy  projects  throughout 
New  England. 
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15  October  1965 


STATUS  REPORT  FOR 
CONGRESSMAN  HASTINGS  KEITH 

ON 
WOODS  HOLE  CHANNEL,     MASS. 


The  existing  federal  project  for  Woods  Hole  Channel,  completed 
in  1913,  provides  for  a  13-foot  channel  in  the  passage,  known  as  The 
3trait,   connecting  Buzzards  Bay  and  Great  Harbor,  with  a  branch 
channel  in  the  passage  to  the  southward,  known  as  Broadway.     The  last 
condition  survey,  made  in  1959,  found  both  channels  to  be  in  good 
condition. 

The  existing  Federal  project  for  Woods  Hole  Little  Harbor,  com- 
pleted in  1906,  provides  for  a  12-foot  entrance  channel  and  turning 
basin.     The  U.   S.   Coast  Guard  now  maintains  the  channel  and  turning 
basin  to  a  depth  of  17  feet.     The  project  was  maintained  by  the  Coast 
Guard  during  the  summer  of  1965. 

There  are  no  new  studies,  investigations  or  project  reviews  under 
consideration. 
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15  October  1965 


STATUS  REPORT  FOR 
CONGRESSMAN  HASTINGS  KEITH 
ON 
MENEMSHA  CREEK,  MASS. 


The  existing  Federal  project  provides  for  a  channel  10  feet  deep, 
80  feet  wide  between  the  entrance  jetties,  leading  to  a  10 -foot  anchorage 
thence  8  feet  deep,  80  feet  wide  through  Menem sha  Creek  to  deep  water 
in  Menemsha  Fond,  a  distance  of  about  1. 1  miles.     The  project  also 
includes  a  6 -foot  anchorage  adjacent  to  the  10  foot  anchorage  and  main- 
tenance of  the  two  riprap  jetties,  each  about  250  feet  long,  at  the 
entrance.     The  project  was  adopted  in  1945  and  completed  in  1950.    The 
channel  has  been  maintained  periodically  by  the  Federal  Government, 
the  latest  maintenance  dredging  being  done  in  September  1965.     The 
results  of  this  after  dredging  survey  will  be  made  available  to  local 
officials  and  navigation  interests  very  shortly. 

In  connection  with  this  recent  maintenance  dredging,  there  has 
been  some  protest  by  a  Mr.   Bruce  Blackwell,  Executive  Director, 
Vineyard  Conservation  Society,  concerning  the  disposal  of  the  dredged 
material  and  its  effect  on  the  marsh  grass.    An  inspection  was  made 
by  interested  parties  of  the  s  ioil  areas  and  some  runoff  had  covered 
a  minor  amount  of  marsh  grass  near  the  West  Basin.    Also  it  was 
discovered  that  light  encroachment  had  taken  place  on  private  property 
abutting  the  last  spoil  area  near  Menemsha  Pond.     The  U.   S.   Fish 
and  Wildlife  Service  inspected  the  area  as  a  result  of  Mr.   Blackwell's 
complaint  and  report  that  use  of  spoil  areas  outside  those  indicated  on 
project  plans  did  not  result  in  significant  permanent  loss  of  wetland 
habitat. 

There  are  no  new  studies,  investigations  or  project  reviews 
under  consideration. 
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15  October  1965 

[    II 


STATUS  REPORT  FOR 
CONGRESSMAN  HASTINGS  KEITH 
ON 
A  NAVIGATION  STUDY  AT  LOGOON  POND,  TISBURY,  (MARTHA'S 

VINEYARD  ISLAND)    MASS. 


Authorization:    Section  107  of  the  I960  River  and  Harbor  Act. 

Improvement  Under  Consideration:    An  8 -foot  deep,   100 -foot  wide 
channel  extending  from  Vineyard  Haven  Harbor  into  Lagoon  Pond  and 
a  250-foot  extension  of  the  existing  State  jetty  at  the  harbor  entrance. 

Reconnaissance  Report:    A  reconnaissance  report  has  been  completed 
and  it  appears  that  the  improvement  under  consideration  warrants  further 
detailed  study. 

Local  Cooperation:    A  letter  was  sent  to  the  Town  of  Tisbury  on  14  May 
1965  requesting  comments  on  the  proposed  improvement  and  on  the  will- 
ingness of  the  Town  to  meet  the  requirements  of  local  cooperation. 
several  contacts  were  also  made  by  telephone.     The  Town  of  Tisbury 
has  not  replied  to  date.     Submission  of  the  Reconnaissance  Report  to 
the  Chief  of  Engineers  has  been  delayed  pending  receipt  of  comments 
from  the  Town  of  Tisbury  concerning  the  requirements  of  local  cooper- 
ation ana  the  proposed  plan  of  improvement. 
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15  October  1965 


STATUS  REPORT  FOR 
CONGRESSMAN  HASINC3  KEITH 
ON 
EDGARTOWN  HARBOR,  MASS. 


Authority:    Senate  Resolution  adopted  23  Feoruary  I960. 

Total  Estimated  Cost:    $26,000.     Completely  funded. 

The  chief  navigational  difficulty  in  this  harbor  lies  in  excessive 
tidal  currents,   caused  by  differences  in  tidal  conditions  on  both  ends 
of  the  waterway.     At  the  present  time,   2  plans  of  improvement  are 
being  considered.     The  first  woulu  consist  of  a  sand  barrier  across 
the  head  of  Katama  Bay  to  reduce  currents  to  a  minim  urn.     The  second 
plan  would  consist  of  constructing  a  sand  barrier  along  the  entire 
length  of  the  breached  sand  spit  at  Norton  Point,  ana  closing  the  exist- 
ing breach  at  the  mouth  of  ivatama  Bay. 

Both  of  the  plans  would  have  essentially  the  same  effects  on  the 
navigation  aspects  of  the  harbor.     However,  the  U.  S.   Fish  and  "Wild- 
life Service  has  noted  that  the  inner  barrier  would  destroy  some  natural 
shellfish  habitat,     while  the  outer  barrier  would  serve  to  enhance  such 
habitat  in  the  southerly  part  of  Katama  Bay.     The  Service  is  studying 
this  phase  of  improvement  and  will  report  shortly  on  it.    After  receipt 
of  the  information  and  evaluation  of  it  has  been  made,  the  report  will 
be  completed  and  forwarded  to  Washington. 


wtoaer  1965 


COISG  i£rfIKG  ,TH 

OH 

TASHMOO  POND,  MARTHA'S  VINEYA&D,  MASc.ACHU5I.TT3 


..dy  Authorisation:    Section  112,  River  and  Hftrtos  Aot  oi"  1958  (JPwfelic 
Lav/  S5-500) 

Satiir.ated  'Jost:    5 20 ,  00 0 

:-oge:    To  actarmine  the  ujed  of  prcv^diag  aa  et&r&zt&c;  channel  aau 
anchorage  at  laa'an-co  u/oad,  K  arth&'e  Vineyard,  Massachusetts. 

'tatas:    Initiatioa  of  study  dependent  upon  appropriation  of  funds. 

3'idget  estimates  for  Fiscal  Year  1967  are  now  in  preparation.     Careful 
consideration  is  being  given  to  including  funds  to  initiate  this  study,  con- 
sistent with  budgetary  •bjeetivee  and  the  accda  of  other  worthy  projects 
<;\\  .ingiand. 
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15  October  1965 


CONGRESSMAN  HASTINGS  KEITH 
ON 
QAr-iL  CUsJ  CANAL.  MASS. 


The  current  navigational  study  of  the  Cape  Cod  Canal  is  directed 
by  2  resolutions.     The  first  was  adopted  12  March  1949  by  the  Senate 
Committee  on  Fublic  Works,  and  the  second  was  adopted  19  March 
1949  by  the  House  Committee  on  Public  Works.     A  public  hearing  was 
held  in  1951.     Engineering  and  economic  studies  were  substantially 
completed  in  1958.    At  that  time  firm  data  on  prospective  increased 
canal  U3e  was  unobtainable  from  shipping  interests.     Our  statistics 
show  that  from  1953  to  1964  the  annual  commerce  through  the  Canal 
averaged  12,000,000  tons.     The  greater  part  of  this  commerce  was 
carried  in  553  trips  of  vessels  drawing  from  26  to  32  feet. 

In  the  current  year,    construction  of  a  540,000  kilowatt  con- 
ventional electrical  generating  station  was  started  at  a  site  on  the 
south  bank  of  the  Canal  in  Sandwich.     This  unit  is  one  of  4  scheduled 
for  installation  at  this  site.     Vessels  carrying  fuel  to  this  installation 
will  range  frcrr.  26,000  to  46,000  deadweight  tons.     These  vessels 
will  draw  34  to  38  feet  and  will  require  depths  greater  than  the  32 
foot  project  depth.     In  addition,  it  is  believed  petroleum  shipments 
from  refineries  in  New  Jersey  and  Pennsylvania  may  take  advantage 
of  the  shorter  sailing  distance  of  about  90  miles  .e  Canal. 

Larger  coal  carriers  from  Norfolk,  Va.  ,  would  also  benefit  by  a 
deepened  canal. 

Reactivation  of  this  study  is  dependent  upon  allotment  of  funds. 
It  is  estimated  it  would  cost  ; 20, 000  to  update  and  complete  this 
study.     Budget  estimates  for  FY  1967  are  now  in  preparation.     Care- 
ful consideration  is  being  given  to  resumption  of  this  study,   con- 
sistent with  current  budgetary  objectives  and  the  needs  of  others 
worthy  projects  throughout  New  England. 

Rehabilitation  of  the  Bourne  Bridge  was  92  percent  complete 
on  31  August  1965.     On  13  September,  two  lanes  were  closed  in  order 
to  resume  work  on  the  deck.     The  bridge  will  be  completely  closed  on 
Monday,   18  October  1965  and  remain  closed  until  Friday,  29  October 
1965,     in  order  to  complete  paving  of  the  deck.     Scheduled  completion 
of  contract  is  12  November  1965. 


. 


. 
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The  Sagamore  Bridge  is  essentially  complete.  Work  remaining 
consists  of  reviewing  safety  platfova.s,  handrails,  scuppers  and  other 
incidentals. 

A  third  highway  bridge  has  been  the  subject  of  several  inquiries 
over  the  years.     Traffic  congestion  on  Sagamore  Bridge  during  the 
peak  summer  months  is  very  severe  on  weekends  of  July  and  August. 
In  response  to  inquiries  made  in  1961,  a  brief  analysis  was  made  of 
vehicle  load  based  upon  traffic  count  data  furnished  by  the  Massachusetts 
.it  of  Public    ..'urks.     In  August  1965  we  made  a  similar  analysis 
based  uf ->n  latest  (1964)  traffic  counts.     In  both  instances  the  results 

Lcate  that  while  peaks  occur  at  certain  summer  weekend  hours  and 
cause  congestion  at  the  _agamorc  Bridge,  the  average  daily  density  of 
vehicular  flow  is  considerably  less  than  the  total  capacity  of  both 
bridge.*.  -     peak  traffic  is  proceeding  over  the  Sagamore  Bridge, 

the  ilow  over  Bourne  Bridge  is  only  about  half  its  rated  capacity. 

The  Massachusetts  DPYf  is  considering  modifications  to  bridge 
approaches  and  better  utilization  of  existing  bridges  through  highway 
planning  and  traffic  control,      we  have  suggesteu  to  the  Commonwealth 
that  reallocation  of  bridge  traffic  lanes  to  provide  greater  capacity 
in.  direction  of  peak  flow  may  ease  congestion.     Increasing  bridge 
widths  has  been  investigated  a^d  found  unfeasible  structurally.        ver- 
all  highway  planning  is  a  function  of  the  Commonwealth  of  Massachu- 
setts.    V'.'e  have  urged  them  to  initiate  an  engineering  study  of  the 
further  highway  needs  of  the  region.     Tins  would  include  a  full  in- 
vestigation of  the  possible  alternatives  to  a  third  bridge  which  we  have 
mentioned. 

r'he  contract  for  construction  of  thepublic  marina  at  the  head  of 
the  jL.aat  'coat  Basm  has  oeen  awarded  by  the  Commonwealth  of 
Massachusetts  vo  the  Melville  construction  Company  at  a  Did  price  of 
$187*595.     Ce»«fertt€ti©a  started  13  October  i965,  arm  is  required  to 
be  completed  by  the  end  of  June  1966. 
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15  October  1965 


STATUS  REPORT  FOR 
CONGRESSMAN  HASTINGS  KEITH 

ON 
BUTTERMILK  BAY  (CHANNEL)  AND  COHASSET  NARROWS,  MASS. 


The  Buttermilk  Bay  navigation  channel  was  authorized  by  the 
River  and  Harbor  Act  of  1948.     It  provided  for  a  channel  100  feet 
wide  and  7  feet  deep,  from  the  Cape  Cod  Canal  northerly  for  about 
one  mile  to  a  natural  channel  leading  into  Buttermilk  Bay.     The 
project  was  completed  in  FY  1953  and  was  last  maintained  in  May 
1960. 

A  survey  in  July  1964  indicated  that  the  channel  was  in  good 
condition  and  required  no  maintenance  dredging  work.     Since  that 
time  this  office  has  received  no  complaints  regarding  the  condition 
of  the  channel  nor  requests  for  any  project  modification.     We  there- 
fore, at  this  time,  do  not  plan  to  conduct  any  new  studies,  investi- 
gations or  project  reviews. 

Cohasset  Narrows  is  a  natural  channel  leading  into  Buttermilk 
Bay  and  is  about  1/2  mile  northerly  of  the  northerly  end  of  the  author- 
ized Buttermilk  Bay  project.     One  fixed  highway  bridge  and  one  rail- 
road drawbridge  span  Cohasset  Narrows.     This  office  has  had  no 
requests  for  navigation  improvements  in  the  vicinity  of  Cohasset 
Narrows. 
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15  October  1965 


STATUS  REPORT  FOR 
CONGRESSMAN  HASTINGS  KEITH 
ON 
WAREHAM  HARBOR,  MASS. 


The  existing  Federal  project  provides  for  a  9-foot  channel  in  the 
wareham  River  between  .Long  Beach  and  the  Wareham  waterfront  anc 
for  protection  of  Long  Beach  from  erosion.     The  project  was  partially 
completed  in  1896  by  construction  of  the  9-ioot  channel.     A  12-foot 
channel  was  dredged  by  the  State  in  1917  and  has  since  been  maintained 
periodically  by  the  State. 

The  channel  is  now  reportedly  shoal.     A  condition  survey  is 
scheduled  to  be  made  this  fiscal  year  to  determine  the  extent  of  shoal- 
ing,  the  depth  required  by  existing  navigation  and  the  justification  for 
Federal  maintenance.     The  results  of  this  survey  will  be  made  available 
to  local  officials  and  navigation  interests. 

There  are  no  new  studies  or  project  reviews  under  consideration. 
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15  October  1965 


STATUS  REPORT  FOR 
CONGRESSMAN  HASTINGS  KEITH 
ON 
MATTAPOISETT  HARBOR,     MASS. 


The  existing  Federal  project,   authorized  in  1950,   provides  for  an 
8 -foot  entrance  channel  and  a  6 -foot  anchorage  at  the  head  of  the  channel, 
1.  3  acres  in  size.     The  project  has  not  been  constructed  as  local  officials 
indicated  in  1954  that  the  Town  did  not  wish  to  participate  in  the  Federal 
project.     It  is  now  classified  as  inactive. 

Local  officials  indicated  in  1954  that  Eel  Pond,   immediately  to  the 
westward,    now  serves  local  boating  needs,   following  abandonment  of  a 
railroad  bridge  across  the  entrance  to  Eel  Pond. 

There  are  no  new  studies,    investigations  or  project  reviews  under 
consideration. 
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15  October  1965 


STATUS  REPORT  I  OR 
CONGRESSMAN  HASTINGS  KEITH 
ON 
WESTPORT  HARBOR 


The  existing  project  was  adopted  in  1938,  but  no  work 
lias  been  done  due  to  lack  of  local  cooperation.  The  project 
provides  for: 

(1)  A  channel  east  of  Half-mile  Rock,    12  feet 
deep,    200  feet  wide  and  about  1200  feet  long; 

(2)  A  channel  9  feet  deep,    100  feet  wide  in  the  East 
branch  to  Westport  Point  to  be  obtained  by  the  progressive 
construction  of  a  training  dike  about  2500  feet  long; 

(3)  A  dike  from  bailey  I  lat  to  Horse  Neck  Point; 

(4)  Supplementary  dredging. 

Since  our  letter  to  you  of  7  May  1965,  the  Division  of 
Waterways  has  made  a  detailed  hydrographic  sounding  survey 
from  which  this  office  will  make  estimates  of  construction  costs 
to  be  furnished  to  the  Town  of  Westport  as  soon  as  possible. 
However,   the  survey  made  by  the  Division  of  Waterways  does 
not  cover  the  entire  length  of  the  proposed  channel.     The  Division 
of  Waterways  is  therefore  supplementing  this  map  with  maps  of 
prior  surveys  of  the  remaining  area. 

It  is  anticipated  that  the  maps  of  this  composite  survey 
will  be  furnished  to  the  Town  of  Westport  within  the  next  week, 
and  that  estimates  of  such  entrance  channel  as  they  indicate  to 
be  their  present  need  will  be  furnished  within  3  weeks  of  the  date 
on  which  they  so  indicate. 

Any  indication  of  the  reaction  of  the  Town  of  Westport  to 
this  cost  estimate  and  other  pertinent  information  will  be  furnishec 
to  you. 
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15  October  1965 


STATUS  REPORT  FOR 
CONGRESSMAN  HASTINGS  KEITH 

ON 
NEW1  BEDFORD  AND  FAIRHAVEN  HARBOR 


The  New  Bedford  -  Fairhaven  Hurricane  Project  is  approximately 
97  percent  complete.     It  is  scheduled  for  completion  in  January  1966. 

The  Division  received  a  resolution  by  the  City  Council  complain- 
ing about  odors  in  the  Glarks  Cove  area  claimed  to  result  from,  con- 
struction of  the  barrier.     A  meeting  was  held  on  26  September  1965 
to  discuss  the  above-mentioned  resolution.     The  meeting  was  attended 
by  representatives  of  the  New  Bedford  Public  works  and  Public  Health 
Department,   the  Massachusettt  Water  Resources  Commission  and 
Department  of  Public  Health,    and  Corps  of  Engineers. 

An  inspection  was  made  of  the  Clarks  Cove  area.     The  consensus 
of  opinion  of  those  present  was  that  construction  of  the  barrier  did  not, 
in  any  way,   alter  the  condition  in  Clarks  Cove.     The  Corps  has  no 
plans  under  consideration  for  the  relief  of  this  problem. 

With  regard  to  the  navigation  study,    work  is  progressing  at  a 
favorable  rate.     As  numerous  requests  of  various  improvements  had 
been  made  at  the  public  hearing,   held  17  December  1964    at  the  Fair- 
haven  Town  Hall,    extensive  field  surveys  will  be  necessary.     These 
surveys  will  begin  this  fall  and  should  be  completed  by  December. 
Upon  completion  of  the  field  work,   the  results  will  be  plotted  and  cost 
estimates  of  various  proposed  improvements  made.     An  economic  study 
will  also  be  made  to  determine  the  economic  feasibility  of  all  or  part 
of  the  improvement,   after  which  local  interests  will  be  informed  of  the 
results.     As  these  procedures  will  entail  considerable  time,   the  report 
is  scheduled  for  completion  in  the  summer  of  1966. 
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15  October  1965 


STATUS  REPORT  FOR 
CONGRESSMAN  HASTINGS  KEITH 
ON 
CUTTYHUNK  HARBOR 
AND  ON 
CANAPITSIT  CHANNEL,  MASS. 


The  existing  navigation  project  at  Cuttyhunk  Harbor,   adopted  in 
1937»   provides  for  a  10-foot  deep  channel  with  two  entrance  jetties 
and  a  10-foot  deep,    16-acre  anchorage.     Dredging  work  at  the  entrance 
channel  and  at  the  turning  basin  in  1962,   and  boulder  removal  from 
the  turning  basin  in  1963,    restored  the  project  to  its  authorized 
dimensions,     additional  maintenance  of  the  channel  and  anchorage 
area  is  not  necessary  at  present. 

The  most  recent  maintenance  work  at  the  project,    completed  in 
January  1965  at  a  contract  cost  of  $235,  524,    consisted  of  the  construction 
of  a.  stone  dike  about  600  feet  long  in  the  vicinity  of  Copicut  Neck  Beach 
and  the  construction  of  a  stone  dike  about  1300  feet  long  in  the  vicinity 
o£  ^anapitsit  Beach.     This  work  was  done  to  prevent  further  excessive 
shoaling  of  the  channel  and  anchorage. 

A  navigation  survey  study  and  report  on  this  project  was  authorized 
by  the  River  and  Harbor  Act  of  24  July  1946.     Work  contemplated  for 
consideration  in  this  study  has  been  accomplished  as  part  of  the  main- 
tenance work  completed  in  January  1965  as  described  above.     It  is 
considered  that  the  project  is  in  good  condition  and  that  no  further  work 
is  necessary,   therefore  it  is  proposed  to  submit  a  brief,    unfavorable 
report  on  the  survey  study  authorized  in  1946. 

The  existing  navigation  project  at  Canapitsit  Channel,   adopted 
in  1892,   provides  for  a  navigation  channel  about  800  feet  long,   from 
Vineyard  Sound  and  Buzzards  Bay  and  between  the  islands  of  Nashawena 
and  Cuttyhunk,   to  a  depth  of  6  feet  and  a  minimum  width  of  150  feet. 
An  examination  made  in  1963  of  the  project  indicated  that  the  channel 
was  in  good  condition.     It  is  believed  that  at  the  present  time  the 
channel  dimensions  are  substantially  in  accordance  with  the  authorized 
project  and  that  there  is  no  need  for  maintenance  work.     No  new  studies 
or  investigations  are  planned  on  this  project. 
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15  October  1965 


STATUS  REPORT  FOR 
CONGRESSMAN  HASTINGS  KEITH 
ON 
BASS  RIVER  HARBOR,  DENNIS  AND  YARMOUTH,   MASS. 


There  is  no  Federal  project  at  Bass  River  Harbor.     The  last 
report,   an  unpublished  report  in  1941,   was  unfavorable  to  Federal 
participation  in  entrance  channel,   anchorage  and  jetty  extension 
improvements,     A  review  study  was  authorized  on  21  June  1965  by 
the  House  Public  Works  Committee,   but  has  not  been  funded. 

The  Ptate,   in  conjunction  with  the  Towns  of  Dennis  and  Yarmouth, 
has  attempted  to  maintain  a  7-foot  channel  upstream  to  the  Route  28 
bridge  by  dredging  and  by  jetty  work  at  the  river  mouth.     The  channel 
is  reported  to  have  shoaled  to  depths  less  than  3  feet.     As  frequent 
maintenance  has  not  been  fully  effective,    local  interests  desire 
Federal  assistance  in  entrance  channel,   jetty  extension  and  mooring 
basin  improvements. 

Careful  consideration  will  be  given  to  inclusion  of  funds  for  this 
study  in  our  budget  estimates  for  FY  1967,    now  in  preparation,    con- 
sistent with  budgetary  objectives  and  the  needs  of  other  worthy 
studies. 
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15  October  1965 


STATUS  REPORT  FOR 
CONGRESSMAN  HASTR  I   £  aEITR 
ON 
REL  BROOK  HARBOR,   BOURSE,   MASS. 


There  is  no  Federal  project  at  Red  Brook  Harbor,   the  largest 
of  four  coves  at  the  head  of  Pocasset  Harbor,   along  the  east  shore 
of  Buzaaras  Bay.     A  reconnaissance  investigation  was  initiated  in 
June  1965,   under  the  authority  ox  Section  107  of  the  I960  River  and 

rbor  Act,    in  response  to  a  formal  request  by  the  Shore  ana 
Harbor  Committee  of  the  Town  of  Bourne.     A  public  hearing  was  held 
at  Bourne  on  26  -rui^ust  1965.     Local  interests  desire  improvement 
of  the  6-foot  State  channel  arouna  the  southern  end  of  Baflsett  Island, 
which  lies  generally  west  of  the  four  coves,    deepening  of  the  natural 
channel  arouna  the  northern  end  of  Bassett  Island,   anchorage  improve- 
ments in  the  four  coves,   and  jetty  and  breakwater  improvements. 
A  reconnaissance  report  is  in  preparation  on  the  need  for  making  a 
cetailec  project  investigation. 
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15  October  1965 

Status  Report 

for  ^ 

Congressman  Hastings  Keith 
on 
North  Scituate  Beach,  Scituate 

The  Massachusetts  Division  of  Waterways  has  final  designs  and  spe- 
cifications in  preparation  for  the  widening  of  North  Scituate  Beach  by 
placement    of  sand.     The  procedure  on  this  type  of  project  is  for  the 
Division  of  Waterways  to  construct  the  project,    subject  to  approval  by 
the  Corps  of  Engineers  of  the  plane,   specifications,  and  award  of  con- 
tract. 

It  is  expected  that  the  project  will  be  ready  for  bidding  within  the 
next  two  months  and  will  be  constructed  prior  to  next  summer.     The  United 
States  will  reimburse  the  State  upon  completion  of  the  project  50  percent 
of  the  project  cost.     The  initial  construction  of  the  project  is  presently 
estimated  to  cost  $260,  000,  of  which  the  Federal  share  would  be  $130,  000. 
These  funds  are  presently  available  from  prior  appropriations  for  small 
authorized  projects. 

The  Federal  project  also  includes  cost  sharing  in  costs  of  beach  re- 
plenishment for  a  period  of  10  years  from  the  date  of  project  construction. 
The  present  estimate  of  the  cost  of  10  years  replenishment  of  the  beach 
is  $66,  000  of  which  the  Federal  share  would  be  $33,  000.     This  estimate 
will  be  subject  to  revision  based  on  experience  with  the  completed  beach. 
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15  October  1965 


Status  Report 
for 

Congressman  Hastings  Keith 
on 
Clark  Point  Beach,   New  Bedford 


The  beach  erosion  control  project  at  Clark  Point,    Mew  Bedfora, 
authorized  in  I960,    consists  of  protecting  and  improving  approximately 
1600  feet  of  beach  south  from  Dudley  Street  by  widening  to  a  minimum. 
100-foot  width  by  direct  placement  of  sand  fill,    raising  the  inshore 
end  of  the  existing  groin  at  Dudley  Street  and  lengthening  the  two 
existing  groins  at  and  south  of  Valentine  Street  about  250  and  85  feet 
respectively. 

The  project  is  presently  estimated  to  cost  $194,  000,   to  be  shared 
equally  by  the  i  ecieral  Government  and  nonfederal  interests. 

The  City  of  New  Bedford  informed  this  o  if  ice  in  June  1963  that  the 
city's  expenditure  for  their  share  of  the  hurricane  protection  project 
under  construction  made  it  desirable  to  hold  this  project  in  abeyance. 
There  is  no  indication  that  the  City  plans  to  program  its  share  of  the 
project  cost  at  this  time. 
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15  October  1965 

Status  Report 
for 
Congressman  Hastings  Keith 
on 

Thumpertown  Beach,   Eastham 


The  beach  erosion  control  project  for  Thumpertown  Beach,   East- 
ham,  authorized  in  I960,   consists  of  widening  approximately  1500  feet 
of  beach  to  a  125-foot  width  by  direct  placement  of  suitable  sand  fill 
and  construction  of  one  groin  about  300  feet  long. 

The  project  is  presently  estimated  to  cost  $82,  000,  to  be  shared 
equally  by  the  Federal  Government  and  non-Federal  interests. 

There  is  no  indication  that  the  Commonwealth  contemplates  con- 
struction of  this  project  in  the  near  future. 


15  October  1965 


Status  Report 
for 

Congressman  Hastings  Keith 
on 

Brant  Rock  Town  Beach,  Marshfield 


The  beach  erosion  control  project  for  Brant  Rock  Town  Beach, 
ltershfield,   authorized  in  I960,   consists  of  widening  about  2700  feet 
of  beach  to  a  125-foot  width  by  direct  placement  of  sand  fill  and  raising 
the  inshore  end  of  the  existing  Brant  Rock  jetty. 

The  project  is  presently  estimated  to  cost  $184,  000  to  be  shared 
equally  by  the  Federal  Government  and  local  interests. 

There  is  no  indication  that  the  Commonwealth  contemplates  con- 
struction of  this  project  in  the  near  future. 
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15  October  1965 
Status  Report 
for 

Congressman  Hastings  Keith 

on 

Martha's  Vineyard  Beaches 

The  Beach  Erosion  Control  Report  on  the  Cooperative  Study  for 
Martha's  Vineyard,   Massachusetts,  was  completed  and  sent  to  the 
Chief  of  Engineers  and  the  Board  of  Engineers  for  Rivers  and  Har- 
bors for  review  in  August  1965.     An  advance  copy  of  the  Public 
Notice  relative  to  the  report  was  sent  to  you  19  August  1965.     A  copy 
of  this  public  notice  is  inclosed  herewith  for  your  convenience. 

In  the  cooperative  report  suitable  plans  for  restoration,   protec- 
tion and  improvement  have  been  developed  for  use  by  local  interests 
at  shore  areas  which  merit  consideration.     They  consist  of  such  struc- 
tures as  revetment  fronting  seawalls,    stone  mounds,   and  rock  blanket 
slope  protection.     Specific  areas  considered  were:    East  Chop  and 
Vineyard  Highlands,  Oak  Bluffs  Harbor  Entrance,   seawall  south  of 
Oak  Bluffs  Harbor  and  east  end  of  Edgartown  Beach. 

Recommendation  was  made  in  a  separate  Detailed  Project  Report 
for  Federal  participation  in  the  cost  of  construction  of  widening  1200 
feet  of  Oak  Bluffs  Town  Beach  by  direct  placement  of  sand  fill  to  a 
width  ranging  from  200  to  150  feet  to  mean  high  water  along  its  sou- 
therly 750  feet,   decreasing  gradually  northward  along  the  remaining 
450  feet,   and  construction  of  a  5 30 -foot  long  impermeable  terminal 
groin  at  the  southerly  extremity  of  the  beach.     The  presently  estimated 
first  cost  of  the  project  is  $270,  000  of  which  the  Federal  contribution 
is  $155,000. 

The  Commonwealth  of  Massachusetts  and  Town  of  Oak  Bluffs  in- 
dicate interest  in  participating  in  the  cost  of  construction  of  a  beach 
erosion  control  project  for  Oak  Bluffs  Town  Beach  pending  approval 
of  that  project  under  authority  delegated  in  Section  103  of  the  1962 
River  and  Harbor  Act. 
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I  have  not  inclosed  a  copy  of  the  complete  report,  which  is 
rather  voluminous  (75  pages)  and  is  still  subject  to  modification 
pending  its  approval  by  the  Board  of  Engineers  for  Rivers  and  Harbors 
and  the  Chief  of  Engineers.     I  believe  you  probably  have  the  informa- 
tion you  need  in  more  easily  usable  form  from  this  status  report  and 
the  inclosed  public  notice.     When  the  report  is  approved  by  the  Chief 
of  Engineers,   it  will  be  sent  to  Congress  and  printed  as  a  Congres- 
sional document.     A  copy  of  the  final  report  will  be  sent  to  you  pending 
the  printing  of  the  Congressional  document  if  you  so  desire. 
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Public  Notice 
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15  October  1965  /< 


Status  Report 

for 

Congressman  Hastings  Keith 

on 

Plymouth  Town  Beach 

The  beach  erosion  control  project  for  Plymouth  Town  Beach, 
authorized  in  I960,   consists  of  widening  about  1300  feet  of  beach 
to  a  125-foot  width  by  direct  placement  of  sand  fill  and  construc- 
tion of  two  groins  each  about  300  feet  long. 

The  project  is  presently  estimated  to  cost  $134,  000,  of  which 
$64,  000  is  the  Federal  share  and  $70,  000,  non-Federal.     The  Com- 
monwealth was  reimbursed  in  the  amount  of  $5500  in  June  1964  for 
the  Federal  share  of  that  part  of  the  project  completed  to  date.     This 
work  consisted  of  construction  of  a  concrete  seawall  and  stone  apron 
at  a  total  cost  of  about  $18,  000.     The  uncompleted  work  consists  of 
widening  the  beach  to  project  dimensions  and  construction  of  the  two 
stone  groins  at  a  cost  presently  estimated  at  $116,  000  of  which  the 
Federal  share  would  be  $58,  000. 

Although  the  Commonwealth  is  presently  replacing  a  damaged 
section  of  seawall  outside  of  the  project  area,  there  is  no  indication 
that  completion  of  the  authorized  project  is  contemplated  in  the  near 
future. 


Incl. 
Public  Notice  dated  26  Aug  1965  re 
Beach  Erosion  Control  Report    on 
Martha's  Vineyard 
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15  October  1965 


Status  Report 
for 

Congressman  Hastings  Keith 

on 

Town  Neck  Beach,  Sandwich 

The  beach  erosion  control  project  for  Town  Neck  Beach,  Sand- 
wich, authorized  in  I960,   consists  of  widening  approximately  6500 
feet  of  beach  to  a  125-foot  width  by  direct  placement  of  suitable  sand 
fill  and  raising  the  inshore  end  of  the  existing  jetty  of  Cape  Cod  Canal. 

The  project  is  presently  estimated  to  cost  $294,  000.     This  includes 
an  initial  cost  of  $218,  000  to  be  shared  equally  by  the  Federal  govern- 
ment and  non-Federal  interests.    An  additional  initial  cost  of  $18,  000 
for  raising  the  present  jetty  would  be  borne  by  the  Federal  government. 
A  future  10-year  nourishment  program  requires  an  estimated  expendi- 
ture of  $58,  000  with  50  percent  Federal  participation. 

There  is  presently  no  indication  that  construction  of  this  project 
is  contemplated  in  the  near  future. 
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DATA  FOR  CONFERENCE 

WITH  CONGRESSMAN  HASTINGS  KEITH 

18  DECEMBER  1965 
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DATA  FOR  CONFERENCE 
WITH  CONGRESSMAN  HASTINGS  KEITH 

18  DECEMBER  1965 


Contents 

1.  Projects  and  Studies  Listed  by  Town 

2.  Map  inclosures  follow  each  item. 

3.  Verifax  of  Col.    Ribbs'    19  Oct  65  letter  to  Congressman  Keith      p.^£ 

3  7 

4.  Section  107  navigation  project  information  sheet. 

5.  Section  103  beach  erosion  project  information  sheet,      p- <3c 

6.  Massachusetts  Pamphlet  with  inclosures. 

(Illustrated  sheets  for  Congressionally  authorized 
navigation  and  beach  erosion  studies). 
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PROJECTS  AND  STUDIE 

BARNSTABLE 
A.     Cotuil    Hbr. 

IJ».     I  lya nni s   llbr. 

C.        ['oppulli'SSrl      May 

BOURNE 

A.  Buttermilk  Bay 

B.  Cape  Cod  Canal  &  Bridges 

C.  Red  Brook  Hbr. 
BREWSTER 

A.     Pleasant  Bay   (See  Chatham) 
CHATHAM 

A.  Chatham  Stage   Hbr. 

B.  Pleasant  Bay 

C.  Pollock  Rip  Shoals 
CHILMARK 

A.     Menemsha  Creek 
COHASSET 

A.     Cohasset  Hbr. 
DENNIS 

A.     Bass  River  Hbr. 
DUXBURY 

A.     Duxbury  Hbr. 
EASTHAM 

A.  Nauset  Hbr. 

B.  Rock  Hbr. 

C.  Thumpertown  Beach 
ED GAR TOWN 

A.  Edgartown  Hbr. 

B.  Martha's   Vineyard  Beaches 

(See  Oak  Bluffs) 
FAIRHAVEN  (See  New  Bedford) 
FALMOUTH 

A.  Eel  Pond 

B.  Falmouth  Hbr 

C.  Woods  Hole 

GAY   HEAD  (See  Chilmark) 
GOSNOLD 

A.     Cuttyhunk  Hbr. 
HARWICH 


A.  Andrews   River 

B.  Pleasant  Bay   (Sec-  Chatham) 
HINGHAM 

A.     Hingham  Hbr. 
HULL 

A.     Hog  Island.    A  lie  rl  on   Hbr. 
KINGSTON  (S e . ■    PI}/  moi ith) 
MARSHFIELD 

A.  Brant  Rock   Beach 

B.  Green  Hbr. 


S  LISTED  BY   '['OWNS 

ZO.     MASHPEE 

A.     Popponesset  Bay  (See  Barnstbi*  ) 
1 1 .        MATTAPOISETT 

A.     Matta|joisett  Hbr. 

22.  NANTUCKET 

A.     Nantucket  Hbr. 

23.  NEW  BEDFORD 

A.     Clark  Point  Beach 
13.     New  Bedford-  Fairhaven  Hbr. 
and   Hurricane   Prov  cts 

24.  OAK  BLUFFS 

A.  I  /a goon   i  >ond 

B.  Martha';.   Vineyard  f3each<es 
Jncl.    Oai-   Bluffs   Tov.n   Bead 

25.  ORLEANS 

A.  Nauset  Hbr.    (See  Eastham) 

B.  Pleasant  Bay  (See  Chatham) 

C.  Rock  Hbr.     (See  Eastham) 

26.  PLYMOUTH 

A.  Kingston   Hbr. 

B.  Plymouth  FIbr. 

C.  Plymouth  Town   f  $<sa<  h 
z7-        PROVINCE  TOWN 

A.     Provihcetown  JIbr. 

28.  SANDWICH 

A.  Town  Neck  Beach 

B.  Cape  Cod  Canal  and  Bridges 
(See  Bourne) 

29.  SCITUATE 

A.  North  Scituatc   Beach 

B.  Scituatc   I  Ibr. 
1 0.         '.ITS B  UK  Y 

A.  Tashmoo  Pond 

B.  Lagoon  Pond  (See  Oak  Bluffs) 
31.        TRURO 

A.  BUIC  Air  Force  Facility 

B.  Pa  met  Hbr. 
3  2.        WAREHAM 

A.  Wareham  Hbr. 
'>i.        WELLFLEET 

A.  Wellfleet  Hbr. 
3  4.        WESTPORT 

A.  Wcstport  Hbr. 
3  5.        YARMOUTH 

A.      Bass   River  Harbor  (See   Dennis) 
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STATUS  i41£ FORT  FQft 
CO^SCHSiSMAN  HASTINGS  KMTM 
OK 
COTlilT  HAHBOE,  ftAJlMSTABIJC,  MA8&. 


Authorisation:    River  and  rlarbor  Act  of  1940  (Public  Law  ib-645) 

Description  of  Fro}ect;    Provide  for  An  entrance  channel  10  feet  deep  and 
150  feet  wide  from  Nantucket  Sound  into  West  Bay  and  &-£oot  deep  channels 
from  Weat  Bay  to  Great  Bay  passing  O&tervilie,  and  from  West  Bay  to 
Cotuit  Bay  through  Seapuit  River.    Estimated  Coat  {July  196Z)  - 

federal  $265,000 

Non-Federal        265,000 

Total  $5S0,0O0 

Status :      No  construction  work  has  been  done  on  the  authorised  project  due 
to  unwillingness  of  local  interests  to  participate.     Project  is  in  an  inactive 
statue.     No  new  studies,  investigations  or  project  reviews  are  contemplated 
at  this  time. 
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CORPS    OF    ENGINEERS 


U-  S.  ARMY 
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16  October  i96i 


STATUS  RJSFOftT  FOR 
COMQ&JWgMAN  .-H&iSTBSGS  KEITH 

HYANMS  MA&BQR,  MASS. 


The  existing  Federal  project  was  completed  in  I960.    It  provides 
a  12 -foot  entrance  channel,  a  12 -foot  anchorage-  in  the  inner  harbor,  a 
1,170-foot  breakwater  extension  to  the  existing  2,100-foot  State  break- 
water at  the  west  end  of  the  outer  harbor,  aad  a  IS.  5 -foot  anchorage  behind 
the  Federal  breakwater. 

Maintenance  dredging  was  completed  in  July  1965  in  the  outer  har- 
bor portion  of  the  entrance  channel.    A  condition  survey  made  in  June 
1965  indicated  that  the  remainder  of  the  harbor  is  in  good  condition. 
Inspection  of  the  breakwater  in  1964  indicated  that  the  Federal  portion 
was  in  good  condition.     State  officials  have  been  informed  that  the  State 
portion  of  the  breakwater  (between  the  Kennedy  Compound  and  the  Federal 
offshore  portion)  is  in  need  of  repair. 

There  are  no  new  studies  or  project  reviews  under  consideration. 
Further  reconnaissance  of  the  Federal  breakwater  will  be  made  this 
fiscal  year  as  part  of  our  programs  for  annual  inspection  of  Federal 
structures . 
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13  December  1965 
POPPONESSET  BAY,   BARNSTABLE  AND  MASHPEE 

Study  Authorization:       Section  304,    1965  River  and  Harbor  Act. 

Estimate  of  Cost:      (See  Status  discussion  below) 

Desired  Improvements:      Protected  entrance  channel  and  mooring 
basin  in  Popponesset  Bay.     Additional  improvements  may  be 
requested  at  public  hearing. 

Status :       Initiation  of  study  is  dependent  on  appropriation  of  funds. 
A  preliminary  plan  of  investigation  is  now  in  preparation 
to  determine  the  probable  extent  of  study  required  and  the 
estimated  cost  of  the  study. 
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$ TAT OS  REPORT  FOR 
CONCiUCdSMAN  HASTINGS  KiblTH 

ON 

BUTTSiilMIUK  BAY  <  CHANNEL)  AND  COHASSET  NARROWS,  MASS. 


The  Buttermilk  Bay  navigation  channel  wee  authorised  by  the 
River  and  Harbor  Act  of  194S.    It  provided  for  a  channel  100  feet 
wide  aad  7  feet  deep*  from  the  Cape  Cod  Canal  northerly  for  about 
one  mite  to  a  natural  channel  leading  into  Buttermilk  Bay.     The 
project  waa  completed  in  F¥  1953  and  wae  last  maintained  in  May 

ift*. 

A  survey  in  July  19&4  indicated  that  the  channel  was  in  good 
condition  and  required  no  maintenance  dredging  work.     Since  that 
time  this  office  has  received  no  complaints  regarding  the  condition 
of  the  channel  nor  requests  for  any  project  modification.     We  there- 
fore, at  this  time,  do  not  plan  to  conduct  any  new  studies,  investi- 
gations or  project  reviews. 

Cohasset  Narrows  is  a  natural  channel  leading  into  Buttermilk 
Bay  and  is  about  1/2  mile  northerly  of  the  northerly  end  of  the  author- 
ised Buttermilk  Bay  project*    One  fixed  highway  bridge  and  one  rail- 
road drawbridge  span  Cohasset  Narrows.    This  office  has  had  no 
requests  for  navigation  improvements  ia  the  vicinity  of  Cohasset 
Narrows. 
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ONSET  ISL4N0 


BUZZARDS         BAY/      /  / 


CHANNEL  FROM 

BUZZARDS  BAY  TO 

BUTTERMILK  BAY 

MASSACHUSETTS 

30  JUNE  1963 

IN  I  SHEET 
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ttrS.  Army  Engineer  Division,  New  England 
Corps  of  Engineers  Waltham,  Mass. 
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15  October  1965 


STATUS  REPORT  FOR 

CONGRESSMAN  HASTINGS  KEITH 

on 

CAtJE  COD  CAKA-U  MASS. 


The  current  navigational  study  of  the  Cape  Cod  Canal  is  directed 
by  2  revolutions.     The  first  was  adopted  12  March  1949  by  the  Senate 
Committee  on  Public  Works,  and  the  second  was  adopted  19  March 
1949  by  the  House  Committee  on  Public  Works.    A  public  hearing  was 
held  in  1951.     Engineering  and  economic  studies  were  substantially 
completed  in  19$$.    At  that  time  firm  uata  on  prospective  increased 
canal  use  was  unobtainable  from  shipping  interests.    Our  statistics 
show  that  from  1953  to  1964  the  annual  commerce  through  the  Canal 
averaged  12,000,009  tons.    The  greater  part  of  this  commerce  was 
carried  in  593  trips  of  vessels  drawing  from  26  to  32  feet. 

In  the  curreut  year,   construction  of  a  540,000  kilowatt  con- 
ventional electrical  generating  station  was  started  at  a  site  on  the 
south  bank  of  the  Canal  in  Sandwich.     This  unit  is  one  of  4  scheduled 
for  installation  at  this  site.     Vessels  carrying  fuel  to  this  installation 
wilt  range  from  26,000  to  46,000  deadweight  tons.     These  vessels 
will  draw  34  to  38  feet  and  will  require  depths  greater  than  the  32 
foot  project  depth.     In  addition,  it  is  believed  petroleum  shipments 
from  refineries  in  New  Jersey  and  Pennsylvania  may  take  advantage 
of  the  shorter  sailing  distance  of  about  90  miles  via  the  Canal. 
Larger  coal  carriers  from  Norfolk,  Va. ,  would  also  benefit  by  a 
deepened  canal. 

Reactivation  of  this  study  is  dependent  upon  allotment  of  funds. 
It  is  estimated  it  would  cost  $20,000  to  update  and  complete  this 
study.     Budget  estimates  for  FY  196?  are  now  in  preparation.     Care- 
ful consideration  is  being  given  to  resumption  of  this  study,  con- 
sistent with  current  budgetary  objectives  and  the  needs  of  others 
worthy  projects  throughout  Hew  England. 

Rehabilitation  of  the  Bourne  Bridge  was  92  percent  complete 
on  31  August  1965.  On  13  September,  two  lanes  were  closed  in  order 
to  resume  work  on  the  deck.  The  bridge  will  be  completely  closed  on 
Monday,  18  October  1965  and  remain  closed  until  Friday,  29  October 
iyz>z,  ir  ^rde^  to  '-omelet*  eeving  of  the  deck.  Scheduled  completion 
of  contract  is  12  November  1965. 
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The  Sagamore  Bridge  is  essentially  complete.  Work  remaining 
consist*  of  reviewing  safety  platforms,  handrails,  scuppers  and  other 
incidentals. 

A  third  highway  bridge  has  We  a  the  subject  of  several  inquiries 
over  the  years.    Traffic  congestion  on  Sagamore  Bridge  during  the 
peak  summer  months  is  very  severe  on  weekends  of  July  and  August. 
In  response  to  inquiries  mads  in  1961,  a  brief  analysis  was  made  of 
vehicle  load  based  upon  traffic  count  data  furnished  by  the  Massachusetts 
.Qepartroent  of  Public  Works,    in  August  196$  we  made  a  similar  analysis 
based  upon  latest  (1964)  traffic  counts.    In  both  instances  the  results 
indicate  that  while  peaks  occur  at  certain  summer  weekend  hours  and 
cause  congestion  at  the  bagamore  Bridge,  the  average  daily  density  of 
vehicular  flow  is  considerably  less  than  the  total  capacity  of  both 
bridges.     When  peak  traffic  is  proceeding  over  the  Sagamore  Bridge, 
the  flow  over  Bourne  Bridge  is  only  about  half  its  rated  capacity. 

The  Massachusetts  DPW  is  considering  modifications  to  bridge 
approaches  and  better  utilisation  of  existing  Bridges  through  highway 
planning  and  traffic  control.     We  have  suggested  to  the  Commonwealth 
that  reallocation  of  briage  traffic  lanes  to  provide  greater  capacity 
in  direction  of  peak  flow  may  ease  congestion.     Increasing  bridge 
widths  has  been  investigated  and  found  unfeasible  structurally.     Over- 
all highway  planning  is  a  function  of  the  Commonwealth  of  Massachu- 
setts.    We  have  urged  them  to  initiate  an  engineering  study  of  the 
further  highway  ueeas  of  the  region.     This  would  include  a  full  in- 
vestigation of  the  possible  alternatives  to  a  third  bridge  which  we  have 
mentioned.  ( 

The  contract  for  construction  of  thepublic  marina  at  the  head  of 
the  £ast  Boat  Basin  has  Oeen  awarded  by  the  Commonwealth  of 
Massachusetts  to  the  Melville  Construction  Company  at  a  bid  price  of 
$187,595.     Construction  started  13  October  1965,  and  is  required  to 
be  completed  by  the  end  of  Jane  1966. 
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Additional  data  -  Cape  Cod  Canal.  13  December  1965 


Bourne  Bridge  -  Rehabilitation  is  essentially  complete.  The 
remaining  work  consists  of  debris  cleanup  and  incidental 
painting  underneath  the  bridge. 

Railroad  Bridge  -    Modification  of  the  two  operator's  service 

elevators  is  in  progress.      The  present  contract  calls  for  the 
erection  of  inclosures  around  the  two  existing  elevators. 
The  installation  of  new  elevator  units  is  scheduled  for  next 
fiscal  year. 

Third  Highway  Bridge  -    We  have  informed  the  Massachusetts 

DPW  by  letter  dated  22  November  1965  that  General  Cassidy 
has  expressed  his  considered  opinion,    after  careful  study  of 
the  franchise  to  the  original  canal  company,    that  there  is  no 
Corps  responsibility  for  the  construction  of  a  new  bridge 
across  the  Canal. 
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STATUS  RE POUT  FOft 

co^GjuessMASt!  hasting*  KBITM 
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Th*r®  ia  so  Federal  project  at  Red  Srook  Harbor,  th*  largest 
af  lour  e«VMi  at  ttee  ^Msad"  of  Pocasset  Marbar ,  along  ta«  #ast  ehore 
&i  Suaaarda  Say.     A  recomsaiasan-ee  investigation  was  i*rnfciat«d  ia 
Ju»©  1HS,   witter  tit*  autaority  &&  Seciion  107  oi1'  th*  194©  &*ver  and 
Waroor  Act,   in  response  t©  a  formal  r«o,«&st  fey  ike  Shore  and 
Harbor  Committae  ®i  *h#  Towa  oi  Sowara*.    A  public  bearing  was  ha  id 
at  Seam*  as  26  Aegaat  i$65.     Local  interests  desire  improvement 
a*  the  S-i'oet  &t»t«  eaannal  asr©a»€:  tka  eeatiterta  @n®  of  Bassett  Island, 
which  lie*  generally  west  at  in*  lata*  coves,   deepening  of  the  natural 
channel  around  the  northern  eac  «i  Sacaett  island,   anchorage  improve-  - 

maata  in  the  four  coves,  and  £etty  and  breakwater  improvement*.  * 

A  reconnaissance  report  is  in  preparation  oa  th«  aaaa  far  niaklag  a 
detailed  project  lavastijptlea. 


Additional  Data  13  December  1965 

Further  work  is  dependent  on  receipt  of  additional  comments 
from  the  Town  concerning  ability  and  willingness  to  meet  certain 
requirements  of  local  cooperation,  including  a  cash  contribution. 
The  Harbor  Committee  plans  to  meet  with  the  Selectmen  and  other 
Town  Boards  to  determine  a  consensus  of  opinion  on  Town  partici- 
pation. 
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The  Pleasant  Bay  study  is  discussed  on  page  4B  under 
Chatham. 


15  October  1965 


STATUS  EXPORT  FOR 
CONOIU£SSteA'N  HASTINGS  K£1TH 
Obi 
CHATHAM  <aXAO£)  HAilBOR.  MASS. 


The  first  phase  of  maintenance  work  on  the  above  navigation  project 
was  completed  en  21  July  1965.     The  work  consisted  o£  the  relocation  of 
a  section  of  the  entrance  channel  through  Harding  Beach,  the  construction 
of  a  sand  dike  about  2,59$  feet  long  between  the  so&tthern  tip  of  Harding 
Beach  and  Morris  Island,  the  construction  of  a  timber  pile  Jetty  about 
1500  feet  long  southeast  of  the  sand  dike  to  deflect  the  currents,  and  ■ 

the  construction  of  a  stone  jetty  about  20®  feet  long  at  the  southwest 
corner  of  the  channel  through  Harding  Beach. 

The  second  phase  of  maintenance  work,  to  be  undertaken  if  the 
need  arises,  consists  of  a  300  foot  extension  of  the  above  stone  jetty, 
the  construction  of  a  350  foot  stone  jetty  at  the  northeast  corner  of  the  j 

channel  through  Harding  Beach,  and  a  stone  apron  along  the  timber 
pile  jetty.     The  estimated  coat  of  this  work  is  $70,000.     At  this  time 
it  is  not  evident  that  this  additional  work  is  necessary.     However, 
should  the  need  become  evident,  funding  for  such  work  will  be  requested. 

Additional  Data  13  December  1965 


Kicid  Construction  Company,    subcontractor  on  the  present 
maintenance  work  is  scheduled  to  return  on  27  December  1965  to 
correct  deficient  work  on  the  timber  pile  jetty. 
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STATUS  RSFORT  FOR 

CONGRESSMAN  HASTINGS  KEITH 

ON 

PUSASANT  BAY  (CHATHAM,  HARWICH  &  ORLSANS)  MASS. 


There  has  not  been  a&y  specific  «ew  information  develop  a  sine* 
21  August  l$6$  other  taajn  the  collection  of  ba»;c  engine© ring  data 
necessary  lor  the  study,     A  survey  roade  by  this  office  on  24  August 
shows  ihat  the  effective  depth  of  the  entrance  channel,  to  Pleasant 
Bay  and  across  the  so-called  Chatham  Bars,  ss  about  4  feet  below i 
mean  low  water.    As  the  tide  range  is  about  6.5  feet,  the  channel 
depth  at  high  tide  is  about  10.  5  feet. 

A  brief  summation  of  the  Corps  position  on  this  study  follows: 

1.  The  navigation  and  allied  problems  in  this  location  are 
extremely  complex.    A  sound  engineering  judgement  as  to  what  would 
constitute  effective  and  lasting  remedies  to  the  many  problems  requires 
the  collection  of  a  great  deal  of  basic  engineering  data.    This  office  is 
proceeding  with  diligence  and  all  possible  speed  with  the  collection  of 
such  data.    We  believe  that  any  quick  adoption  of  a  remedial  plan,  made 
without  the  benefit  of  as  complete  knowledge  as  can  be  obtained  of  the 
natural  force*  acting  at  this  location*  could  possibly  result  in  con- 
struction that  would  worsen  the  situation  instead  of  alleviating  it. 

2.  The  proposed  schedule  on  this  study  and  report  follows: 

Sept.  *65  -  Mar.  *66  -  Collection  of  basic  engineering  data. 
Jan.  '66  -  Oct.  '66  -  Design  of  alternative  plans,  collection 

and  evaluation  of  economic  data. 
Oct.  *66  -  Mar.  '67  -  Evaluation  of  alternative  plans  and 

review  with  local  interests. 


ft] 


ajp 


A^cl 


20     -.  'At/  , 

VI 

13 ; ' 

O 

\  .19    ; 

■37 

:8      14; 

I  2Q        2: 
\"-   :-l5:;    ; 

-3        -^ 

CO 

"     M 


43  ;6'i 


0/,' 


46 


> 

8;./ 

,^/'39 

35 

■  ,v^j 

.            "" }  *>~t 

.<■».  ./ 

%$   ,"14 

'     ;    3  3 

■?B/ 

^.v.,..-f 

;/    V., 

fO.'V" 

22/ 

CO/VG 
25 

-V 

&s 

n 

20. 

ii./' 

,  ■ ! 

>. 

T7 

*w$ 


At; 


„■;  r,f. 


'!"< 


I 


I 


HJSASANT  3AI 


15  October  19oS 


£<4/P/*2.< 


STATUS  RESORT  FOR 
CONGRESSMAN  HASTINGS  KEITH 

:     ON 
POU-OCK  RIP  AND  CROSS  RIP  SHOALS 


The  Pollock  Rip  Shoals  project,  completed  la  1925,  provides  for 
e  channel  30  leet  deep,  2, Odd  feet  wide  and  6~  miles  long,  about  2  miles 
east  of  Monomoy  Point.    The  last  condition  survey  was  completed  in 
1957.    A  survey  of  present  conditions  is  tentatively  scheduled  to  be 


The  Cross  Rip  Shoals  project,  completed  in  1931,  provides  for 
a  channel  30  feet  dst^pt  400  feet  wide  and  1.7  miles  long,  between 
Halftnooa  and  Cross  Rip  Shoals  in  the  central  part  of  Nantucket  Sound. 
The  last  condition  survey  was  made  in  1963-64.     No  maintenance  work 
is  planned  at  this  time. 

There  are  no  new  studies,  investigations  or  project  reviews  under 
consideration. 
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STATUS  R8FORT  FOR 
COl^JLESSMAN  HASTINGS  KKITH 
ON 
M&NEMSHA  CRJEJ&K.  MASS. 


The  existing  Federal  project  provide*  for  a  channel  13  feet  deep. 
80  feet  wide  between  the  entrance  jetties,  leading  to  a  10-foot  anchorage 
thence  8  feet  deep,  80  feet  wide  through  Menemaha  Creek  to  deep  water 
in  Menemsha  Pond,  a  distance  of  about  1.  1  mile*.     The  project  aieo 
includes  a  6-foot  anchorage  adjacent  to  the  10  foot  anchorage  and  main- 
tenance of  the  two  riprap  jetties,  each  about  250  feet  long,  at  the 
entrance.     The  project  was  adopted  in  1945  and  completed  in  1950.    The 
channel  has  been  maintained  periodically  by  the  Federal  Government, 
the  latest  maintenance  dredging  being  done  in  September  1965.     The 
results  of  this  after  dredging  survey  will  be  made  available  to  local 
officials  and  navigation  interests  very  shortly. 

In  connection  with  this  recent  maintenance  dredging,  there  has 
been  some  protest  by  a  Mr.   Bruce  Blackwell,  Executive  Director, 
Vineyard  Conservation  Society,  concerning  the  disposal  of  the  dredged 
material  and  its  effect  on  the  marsh  grass.    An  inspection  was  made 
by  interested  parties  of  the  snoil  areas  and  some  runoff  had  covered 
a  minor  amount  of  marsh  grass  near  the  West  Basin.    Also  it  was 
discovered  that  tight  encroachment  had  taken  place  on  private  property 
abutting  the  last  spoil  area  near  Menemsha  Pond*     The  U.  S.   Fish 
and  Wildlife  Service  inspected  the  area  as  a  result  of  Mr.    Slackwell*s 
complaint  and  report  that  use  of  spoil  areas  outside  those  indicated  on 
project  plans  did  not  result  in  significant  permanent  loss  of  wetland 
habitat. 

There  are  no  new  studies,  investigations  or  project  reviews 
under  consideration. 
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STATUS  RJEtORT  FOR 
CONO&&SSI4AN  HASTINGS  KiSITH 
ON 
CQHASSBT  HARBOR,    MASS. 


Study  AuthorigatioB:    Authorised  by  Chief  of  Engineers  on  3  April 
1963  under  general  authority  of  Section  107  of  I960  River  and  Harbor 
Act. 

Statu*  of  Study:    Th*|  study  has  been  completed,  and  a  project 
recommended  and  authorisfed.     The  project  was  authorised  12  October 
1965,  and  a  notification  on  that  date  ha*  been  sent  to  Senator  Saltonstall, 
Senator  Edwaru  M.   Kennedy,  and  yourself.    An  allotment  of  $8,000  has 
been  received  for  pre -construction  engineering  to  be  undertaken  now 
that  the  project  is  authorised.     The  project  will  take  its  place  on  the 
backlog  of  approved  Section  107  projects  ready  for  construction. 

The  project  provides  for  the  following; 

PERTINEWT    DATA 

1.     Purpose:    Expansion  of  existing  anchorage  facilities  in  Cohasset 
Harbor,  Massachusetts  to  reduce  crowding  of  moored  craft,  reduce 
delays  and  permit  increased  harbor  use. 

*•     Existing  Project:    The  existing  Federal  project  for  Cohasset 
Harbor,  adopted  by  the  River  and  Harbor  Act  of  2  March  1945,  provides 
for  an  entrance  channel  3  feet  deep,  90  feet  wide  from  the  outer  harbor 
to  anchorage  area  of  13  acres,   7  feet  demp  in  the  inner  harbor.     The 
anchorage  area  is  protected  by  a  breakwater  constructed  by  the  Common- 
wealth of  Massachusetts.     The  existing  project  was  completed  in  I960. 

J.     Section  107  Improvement;    A  plan  to  provide  12.6  acres  of 
anchorage  space,  6  feet  deep,    «as  found  to  provide  for  the  existing  fleet 
and  permit  some  expansion  of  the  existing  fleet.     Facilities  required  for 
expansion  of  the  fleet  beyond  that  provided  by  the  recommended  project 
would  require  local  interests  to  give  consideration  to  marina  type  facil- 
ities.    Recommendation  is  made  to  modify  the  existing  project  to  provide 
12.  6  acres  of  anchorage  area,  6  feet  deep  as  follows: 

a.    3.9  acre*  in  Cohasset  Cove 


Qjfti;   $>&f 


b.  3.  $  acres  vicinity  ©I  Coveraastsat  Island  area 

c.  5.4  ac?«  in  Bailey  Creek 

{See  inclosed  map) 

4.  JSstimated  Coat; 

Federal  $123,000 

Local  cash  contribution  $7,000 

Total         $220 ,  090 

5.  Local  Cooperation;    Construction  of  the  project  is  subject 
to  the  requirements  that  local  interests  wttt; 

a.     ?  ravide  without  cost  to  the  Baited  States  ail  necessary 
lands,  easements  ana  rights-of-way  needed  for  construction  and 
maintenance  of  the  project. 

fa.     Hold  and  save  the  United  States  free  from  damages  that 
may  result  from  construction  and  maintenance  of  the  project. 

c.     Continue  to  operate  and  maintain  the  existing  public  land- 
ings without  cost  to  the  United  States  and  open  to  all  on  equal  terms. 


I 


d.     Make  a  cash  contribution  of  44%  of  the  first  cost  of  the  j 

project,  presently  estimated  at  $97,000,  to  be  paid  in  a  lump  sum  j 
prior  to  initiation  of  construction,  subject  to  final  adjustment  after 

actual  costs  have  been  determined.  -I 

It  is  our  understanding  that  the  Town  of  Cohasset  has  appropriated 
its  share  of  the  project  cost.     However,  we  understand  that  action  pend- 
ing in  the  General  Court  of  Massachusetts  for  an  appropriation  of  the 
Commonwealth's  share  of  the  non-Federal  cost  is  very  likely  to  be 
deferred  to  next  year. 
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STATU*  StEPOStT  FO» 
COHGKIJSMAJtf  HASTINGS  SCE'ITH 
ON 
E1VEM  HA&BO&,  &SNNIS  AW  TA&MC9TH,   MA&IS. 


There  i»  a©  *  e*3«r»l  project  at  Baaa  River  Harbor.     The  laet 
report,  aa  uapabTUhee  report  to  A  94 1,  wa#  ualav©rabl«  to  *  e«i«rel 
perticipetioa  la  estrone  «  cl«a-a*l,  aachorage  ane  jetty  esefceaeion 
improvement*,    A  review  study  was  authorise  ei  on  21  Jun«  i$6§  by 
the  House  Public  Works  Committee,   bat  has  aot  Wen  iuadeci,  I 


'/ 


The  State,   is  coajuaetioa  with  the  TowTaa  ef  Dennis  &»«  Yarmouth, 

he*  etten^xe^  to  sa&iateiu  a  7-foot  sh&aaftel  upstream  to  the  Route  2f 
bridge  by  dredging  sad  by  jetty  work  &S  the  river  mouth.     The  channel 
ie  reported  to  hove  shoaled  to  eeptfes  lees  than  3  feet.    As  frequent 
maintenance  bar  not  b«e«  fully  effective,  loe&l  interests  desire 
Federal  assistance-  in  ^atraaoe  eiaanaei,  jetty  exieaslea  and  reoortag 
basin  improvements. 

Careful  consideration  will  be  given  to  iateinsion  of  funds  for  this 

study  i»  our  budget  estimate*  for  FT  1967,  bow  to  preparation,   coo-  * 

•ieteot  with  budgetary  ©ejecttves  *m&  the  needs  ©i  other  worthy  / 

ktudt*.  j 
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15  October  1965  yW^Vl    ?a 


STATUS  REPORT  FOR 
COKGRKSSMAN  HASTINGS  &I3TH 
ON 
0UXBURY  HARBOR,  fcSASS. 


The  existing  Federal  project,  adopted  in  1945,  provides  for  an 
entrance  chanael  and  21  -acre  anchorage,  both  3  leet  deep.     The  project 
was  completed  by  the  Corps  ia  i960,  except  for  a  2 -acre  area  at  the 
east  side  of  the  anchorage.     This  2 -acre  section  was  dredged  by  the 
State  ia  June  1965,  to  complete  the  requirements  of  local  cooperation. 

Local  officials  have  indicated  a  deed  for  maintenance  dredging. 
A  condition  survey  vviU  be  made  this  fall  to  determine  the  extent  of 
shoaling.    If  maintenance  is  required  and  justifiable,  maintenance 
funds  will  be  requested  in  future  budgetary  requests, 

Members  of  the  Waterfront  Committee  indicated  at  our  Wattham 
office  In  19e3  that  there  is  need  for  breakwater  protection  and  for 
parking  and  boat  slip  facilities.     They  indicated  interest  in  requesting 
a  Section  107  study,  following  completion  of  the  existing  project  work. 

There  are  no  other  new  studies,  investigations  or  project  reviews 
under  consideration. 


Additional  Data 

~  13  December  1965 


1965. 


The  condition  survey  is  scheduled  to  be  made  in  late  December 
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IS  October  1965  (*UfP/        •*  L 


STATUS  REPORT  FOB. 

CONGRESSMAN  HASTINGS  KEITH 
OK 
ROCK  HARBOR,    ©R.LEA&S  -  EASTKAM,     MASS. 


Therms  is  no  Federal  project  at  Rock  Harbor.     Two  unpublished  pre- 
liminary report*  were  made- in  1936  and  1940,   but  both  were  unfavorable 
to  -ederal  participation  in  desired  channel  or  jetty  improvements.     A 
review  study  was  authorised  by  the  iHouse  Public  Works  Committee  in 
1959.    but  has  uot  b$ea  funded!     Careful  consideration  will  be  given  to  ■' 
inclusion  of  itra.dc  for  this  study  in  our  budget  estimates,    consistent  with 
budgetary  objectives  and  the  Weds  of  other  worthy  studies. 

The  State,    in  conjunction  with  the  Towns  of  Orloans  anci  Eastham, 
have  improved  the  harbor,    beginning  in  1908,    by  tir edging  a  3-foot  deep 
entrance  channel  and  small  anchorage  in  Rock  Creek  and  by  construction 
oi  a  small  jetty,   a  launching  ramp  and  a  Town  wharf  along  the  lower  end 
of  Rock  Creek  in  Orleans.     Additional  widening  of  the  anchorage  basin 
was  completed  by  the  State  in  the  summer  of  1964,   with  both  Towns  sharing 
in  the  project  cast. 

During  the  prehearing  conference  on  Pleasant  Bay  in  August  1964, 
the  Selectmen  of  Orleans  and  Eastham  discussed  the  improvements  desired 
at  Rock  Harbor.     Local  interests  desire  deepening  of  the  entrance  channel 
and  anchorage  to  6  feet  and  construction  of  rock  jetties  to  protect  the 
entrance  channel  and  shoreline.     Orleans  interests  indicated  that  they 
prefer  implementation  oi  navigation  improvements  in  the  following  order: 
Pleasant  Bay,   Nauset  Harbor  and  Rock  Harbor. 

Budget  estimates  for  Fiscal  Year  1967  are  now  in  preparation.     Care- 
ful consideration  is  being  given  to  initiation  of  this  study,   consistent  with 
current  budgetary  objectives  and  the  needs  of  other  worthy  projects  through- 
out  New  England. 
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The  beach  eres-ioa  costtrel  project  for  Thurat$ertowa  Beach,  £a«t- 
h*m,  authorised  ia  i  960,  consist*  of  wMettteg  approximately  l,SO0  feet 
of  beach  to  a  125-foot  width  by  direct  placement  of  suitable  aaad  fiU 
and  coa»taructioa  of  oae  groin  about  300  feat  tag. 

The  project  i»  preeeatiy  animated  to  cost  $82, 000,  to  be  shared 

equally  by  the  Federal  Government  end  non-Federal  internet s. 


There  la  no  indication  that  the  Commonwealth  contemplates  con- 
struction of  tat*  project  in  the  aear  future. 
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Cu/PCA*^ 


STATUS  REPORT  FOR 
CONQiUCSSMAN  HA3INGS  KEITH 
ON 
gDQA&TOWN  HARBOR,  MASS. 


Authority:    Senate  Resolution  adopted  23  February  1960. 

Total  Estimated  Cost:    $26,000.     Completely  funded. 

The  chief  navigational  difficulty  in  this  harbor  Lies  in  excessive 
tidal  currents,   caused  by  differences  in  tidal  conditions  on  both  ends 
of  the  waterway.    At  the  present  time,  2  plans  of  improvement  are 
being  considered.     The  first  would  consist  of  a  sand  barrier  across 
the  head  of  Katama  Bay  to  reduce  currents  to  a  minimum  •     The  second 
plan  would  consist  of  constructing  a  sand  barrier  along  the  entire 
length  of  the  breached  sand  spit  at  Norton  Point,  and  closing  the  exist- 
ing breach  at  the  mouth  of  Katama  Bay. 

Both  of  the  plans  would  have  essentially  the  same  effects  on  the 
navigation  aspects  of  the  harbor.     However,  the  U.  S.   Fish  and  Wild- 
life Service  has  noted  that  the  inner  barrier  would  destroy  some  natural 
shellfish  habitat,     while  the  outer  barrier  would  serve  to  enhance  such 
habitat  in  the  southerly  part  of  Katama  Bay.     The  Service  is  studying 
this  phase  of  improvement  and  will  report  shortly  on  it.     After  receipt 
of  the  information  and  evaluation  of  it  has  been  made,  the  report  will 
be  completed  and  forwarded  to  Washington. 

Additional  Data  13  December  1965 

A  meeting  was  held  with  representatives  of  the  Fish  and  Wildlife 
Service  on  2  December  1965  to  discuss  the  effects  of  the  inner  barrier 
proposal  on  shellfish  habitat.     Another  meeting  has  been  proposed  for 
late  December  or  early  January.     It  is  anticipated  that  their  report 
will  be  received  shortly  after  the  proposed  meeting. 
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FAIR  HAVEN 

The  New  Bedford  -  Fairhaven  hurricane  flood  protection  project 
and  the  New  Bedford  -  Fairhaven  Harbor  navigation  study  are 
discussed  on  page  23B  under  New  Bedford. 
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VJlfl'fy 


STATUS  REPORT  FOK 

CONGRESSMAN  HASTINGS  KWTH 

on 

E&h  POND  (M3SNAUHANT)  FALMOUTH,  MASS. 


Stuuy  Authorisation;    River  an€  Harbor  Act  of  I960  (Public  Law  66-645) 

Estimated  Coat:    $21.  000 

Purpose:  To  determine  the  need  and  justification  of  providing  an  anchorage 
and  protected  entrance  channel  at  £el  Pond,  (Menauhant)  Falmouth,  Massa- 
chusetts, 

Status :    Initiation  of  study  dependent  on  appropriation  of  funds. 

Budget  estimates  for  Fiscal  Year  1967  are  now  in  preparation.     Careful  con- 
sideration is  being  given  to  including  funds  to  initiate  this  study,    consistent 
with  budgetary  objectives  and  the  needs  of  other  worthy  projects  throughout 
New  England. 
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STATUS  REPORT  FOR 
CQNCRS&iMAN  HASTINGS  KEITH 

on 

JTALMQUTH  HAftBOK,   ULMOUTH,   MASK, 

Project  Attthorigatton;    P.iver  s.»d  Harbor  Act  of  I960  (Public  Law  86*645) 

Description  of  Improvement  Provides  for  an  entrance  channel  10  feet  deep 
am'  100  feet  wide  between  the  jetties  into  the  Inner  Harbor  and  the  dredging 
of  about  17  acres  in  the  Inner  Harbor. 

Status :    Authorised  project  was  completed  in  1957  at  a  total  cost  of  $159,  000, 
of  which  $124,  000  was  the  Federal  Share  and  $35,  000  the  Won- Federal  share. 
The  project  was  maintained  in  1963.     No  new  studies,  investigations  or 
project  reviews  are  contemplated  at  this  time. 
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STATUS  iiEPOET  FOE 
CONGRESSMAN  HASTINGS  KKITH 

ON 
WOO  OS  HOJUfc  CHANNEL,    UAM. 


The  existing  Federal  project  for  Woods  Hole  Channel,   completed, 
in  1913,  provides  for  a  13-foot  channel  in  the  passage,  known  as  The 
Strait,   connecting  Busssards  Bay  and  Great  Harbor,  with  a  branch 
channel  in  the  passage  to  the  southward,  known  as  Broadway.     The  last 
condition  survey,  made  in  1959,  found  both  channels  to  be  in  good 
condition. 

The  existing  Federal  project  for  Woods  Hole  Little  Harbor,  com- 
pleted in  1906,  provides  for  a  12 -foot  entrance  channel  and  turning 

basin.     The  U.  S.   Coast  Guard  now  maintains  the  channel  and  turning 
basin  to  a  depth  of  17  feet.     The  project  was  maintained  by  the  Coast 
Guard  during  the  summer  of  1965. 

There  are  no  new  studies,  investigations  or  project  reviews  under 
consideration. 
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GAY   HEAD 

The  Menemsha  Creek  navigation  project  is  discussed  on 
page  5A  under  Chilmark. 


IS  October  j«4S 


STATUS  REPORT  FO« 
CONGRESSMAN  HA£TIN<tf  KJLXTH 

CUTTTHUNK  HAfiSOR 

AN&  ON 
CANAP1TS1T  CHANNJX,  MASS. 


Ill*  existing  aavi&afctOB  project  at  Guttyhunk  Harbor,  adopted  in 
1937,  provides  for  *  id- feat  deep  channel  -with  we  *sntraue«  j«tti«« 
end  a  10- feet  deep,    So-ecre  anchorage.     Dredging  work  at  tine  entrance 
channel  *a4  at  the  turning  basin  in  Sffe^  sm*1  boulder  removal  from 
the  turning  basin  in  1%3»   restores  the  project  to  it*  authorise c 
dimensions,    Additism&l  maintenance  el  the  channel  and  anchorage 
area  i«  set  necessary  at  present. 

The  jacsi  recent  maintenance  work  at  ih*  project,   completed  in 
January  19»S  at  a  contract  coat  of  $«i3S.  §24,  consisted  ©1  the  construction 
ef  a  •tone  <Hke  about  40©  loot  long  in  the  vicfcrriiy  oi  Copicut  Neck  joeeeh 
ant  the  construction  oi'  a  stone  dike  about  1300  i@*t  long  in  the  vicinity 
el  Caaapitait  Beach.     This  work  was  dene  to  prevent  further  excessive 
» healing  ©I  tke  channel  an©  anchorage, 

A  navigation  gurvey  study  and  report  en  this  project  was  authorise® 
by  the  River  and  Harbor  Act  ox  24  inly  1946.     Work  contemplated  lor 
consideration  in  this  stuoy  has  been  accomplished  as  part  of  the  main- 
tenance work  completed  in  January  J  965  as  described  above.     It  is 
considered  that  the  project  is  in  good  condition  and  that  no  further  weak 
!•  necessary,  therefore  it  is  proposed  to  submit  a  brief,  unfavorable 
report  oa  the  survey  stuoy  author iaed  in  194b. 

The  existing  navigation  project  at  Canapitsit  Channel,  adopted 
in  le**2,  provides  for  a  navigation  channel  about  §00  feet  long,   from 
Vineyard  Sound  and  Beanards  Bay  and  between  the  islands  of  Nashawena 
and  Cuttyhank,  to  a  depth  ©i  6  feet  and  a  minimum  wi^th  of  156  feet. 
An  examination  mace  in  1963  of  the  project  indicated  that  the  channel 
was  in  #oe<*  condition.     It  is  believed  that  at  the  present  time  the 
channel  dimensions  are  substantially  in  accordance  with  the  authorised 
project  and  that  there  is  no  neefe  for  maintenance  work,     No  new  studies 
or  Investigations  are  planned  on  this  project. 
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STATUS  RlU«OllT  FOR 

on 
an3&sws  rivsr.  harwich,  mass. 


Authorisation:    Section  107  e£  the  If  60  River  and  Harbor  Act. 

Improvement  Under  Consideration:    A  channel  6  feet  deep,  ?5  feet  wide, 
from  deep  water  in  'Nantucket  Sound  to  the  vicinity  of  &  proposed  public 
marina,  two  jetties  on  tike  east  and  west  sides  of  the  harbor  entrance, 

and  a  $-i/2-»ere  maneuver iag  and  anchorage  basin. 

Estimated  Project  Cost: 

Federal         Hon- Fe.de  rai         Total 


Corps  of  Engineer a 
Channel,  jetties,  and 
anchorage  $166,000  $166,090  $332,000 

U.S.  Coast  Guard 
Navigation  Aids  25, 000  -  2ft,  900 

Local  Interests 
50  Slip  Marina  »  $178,000  178,000 

Total  project  cost*  $191,000  $344,000  $535,000 

Detailed  Project  Report:    A  detailed  project  report  is  nearing  completion. 
The  proposed  improvement  above  described  has  been  concurred  in  by 
State  and  Town  officials. 

Local  Cooperation^   Responsible  officials  of  the  State  of  Massachusetts 
and  the  Town  of  Harwich  have  given  firm  indications  that  the  require- 
ments of  local  cooperation  would  be  met.    The  Town  of  Harwich  has 
appropriated  its  share  of  the  project  cost,  but  it  appears  that  State 
appropriations  will  be  deferred  until  the  neat  session  of  the  Legislature. 

Red  River:    At  a  meeting  held  in  Harwich  on  14  Jane  1965  with  the  Harwich 
Waterways  Study  Committee,  local  interests  requested  that  spoil  material 
dredged  from  Andrews  River  he  deposited  at  the  Town  owned  beach  at 
Red  River.     The  material  is  suitable  and  within  economical  distance  of 
pumping; present  plans  are  to  comply  with  the  request  of  local  interests. 
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IS  October  19&5 


STATUS  REPORT  FO& 
CO^GSLSSSMAN  HASTINGS  KEITH 
ON 
H£$$GHAM  JtAJUBQE.  JdASS. 


The  authorised  Federal  project*  completed  ta  1893,  provide* 
for  a  10 -foot  channel  from  the  outer  harbor  to  the  mala  water front. 
As  the  harbor  is  aow  used  priacip&iiy  by  reereatioaal  craft,  the 
Federal  project  is  subject  to  maintenance  to  ao  8  -foot  dejxth,  whea 
required  and  justifiable.    The  last  eooditioa  survey*  made  in  1963, 
indicated  that  channel  depth*  were  adequate  lor  existing  navigation. 

A  short  channel  extension  and  8  -acre  anchorage  at  the  head  of 
the  harbor,  both  6  feet  deep,  «ere  dredged  by  the  State  is  1949. 
Beth  were  maintained  by  the  State  in  1939.    - 

There  are  no  new  studies,  investigations  or  project  reviews 
under  consideration. 
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STATUS  REPORT  FOR 
CONGRESSMAN  HASTINGS  KEITH 
ON 
HOG  ISLAND,  AJLXSRTON      HARBOR.  HUH,,  MASS. 


Aatborization.:    Senate  Committee  oa  Public  Works  oa  9  February  I960 
authorised  the  Chief  of  Engineers  to  review  the  report  on  Hog  island 
Hiugfaam  Bay,  Massachusetts,  transmitted  to  Congress  on  July  £3,   1947, 
with  a  view  to  determining  whether  any  modification  of  the  recommen- 
dations contained  therein  is  advisable. 

r 

Estimate  of  Cost:    $20,dO8 

Status:    initiation  of  study  dependent  on  appropriation  of  funds.     The 
budget  estimates  for  Fiscal  Year  1967  are  now  in  preparation.    Care- 
ful consideration  is  being  given  to  initiation  of  this  study,  consistent 
with  current  budgetary  objectives  and  the  needs  of  other  worthy  projects 
throughout  New  England,    in  this  respect  it  should  be  mentioned  that 
thsre  have  been  no  local  requests  or  data  submitted  in  recent  years  to 
support  a  priority  in  consideration  of  this  study  as  compared  with  other 
projects  urgently  needed.     Within  the  past  year  the  Hull  Redevelopment 
Authority  indicated  an  interest  in  possible  development  of  a  small  boat 
harbor .     The  harbor  would  be  part  of  a  $75  million  project  that  would 
include  construction  of  high-rise  apartment  buildings,  a  shopping  center 
and  a  marina  in  the  Naatasket  Beach  area.    Possible  locations  of  the 
small  beat  harbor  presently  under  consideration  by  the  Redevelopment 
Authority  are  shown  in  red  oa  the  inclosed  map. 

it  appears  that  a  study  of  this  area  could  be  made  under  the  authority 
of  Section  107  of  the  19e0  River  and  Harbor  Act.    The  study,  if  desired, 
will  be  initiated  upon  formal  request  from  the  Town  of  Hull. 
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KINGSTON 

The  Kingston  Harbor  navigation  project  at  North  Plymouth 
is  discussed  on  page  18A  under  Plymouth. 
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Th«  beach  erosion  eoatroi  project  for  Br&sst  Hock  Tovvm  Beach* 
Marehficid,  aaSherlssiaMi  la  i¥60,  coa«i&te  of  wi<iesuiag  about  2,7 OS  feet 
of  beach  to  a  125-loot  widtefa  by  direct  placement  of  sand  {ill  as4  raising 
the  iaehore  m*&  of  the  esisti&g  Brant  Rock  jetty. 

The  project  i»  frreseatly  «s%isssai;«4  to  cost  $134,000  to  be  shared 
equally  by  the  Federal  Gov«ro»a«a6  aad  local  inftereate* 

Thar*  ie  no  itedieatiaaa  that  the  Cotmmttswreaifeh  ceafcesa? Jates  coa- 
*tructioa  of  thi*  project  i»  the  near  fata?*. 
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JETTY  RECONSTRUCTION  DETAILS 

TOP  WIDTH  6' 

SIDE  SLOPES  I  ON  1.5 

TOP  AND  SLOPE  STONES  ,  MINIMUM  SIZE  1. 5  TONS 

SAND  TIGHT  CORE  OF  QUARRY  RUN  STONE 
UP  TO  ISO  LBS.  IN  WEIGHT 
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STATUS  REPORT  FOR 
CONGRESSMAN  HASTINGS  KEITH 
ON 

GR&&N  HARBOR,  MASS. 


Study  of  Green  Harbor  was  authorised  by  Section  109  of  the  River 
and  Harbor  Act  of  14  July  i960. 

During  tho  course  of  the  study,  the  plan  of  improvement  developed 
was  of  such  scope  as  to  be  eligible  lor  cone  id*  ration  under  the  general 
authority  of  Section  107  of  the  1940  River  and  Harbor  Act  provided  that 
local  interests  would  assume  all  cost  in  excess  of  the  $200,000  Federal 
cost  limitation.     Local  interests  have  indicated  acceptability  of  the 
project  approval  under  that  authority. 

Accordingly,  a  report  is  nearing  completion  under  the  above 
authority.     The  improvement  considered  would  provide  the  following 
features: 

(a)    Dredging  a  6~xoot  iteeip  channel  (6  feet  at  entrance),   100 
feet  wide  extending  4, 000  feet  to  a  small  turning  basin  at  the  head  of 
navigation; 


pier; 
4  12:  and 
map) 


(b)    Dredging  a  5 -acre  anchorage,  6  feet  deep  at  the  Town 
(e)   Sealing  and  extending  the  wast  jetty  200  feet  at  elevation 
(d)    Raising  the  east  jetty  to  elevation  414.    (See  inclosed 


The  above  work  is  estimated  to  cost  about  $365,000.     Under  the 
terms  of  local  cooperation,  local  interests  would  be  required  to  con- 
tribute 40%  of  the  cost, of  $146,000.    Since  the  Federal  share,  of  the 
cost  of  the  project  would  exceed  the  Federal  limitation  by  $19,000, 
this  excess  cost  must  also  be  assumed  by  local  interests. 

In  addition  to  the  above,  the  plan  of  improvement  includes  pro- 
vision for  sport  fishing  from  the  jetties.     The  on-site  and  off-site 
features,  such  as  access,  parking  and  sanitary  facilities  a&d  safety 
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equally  between  V**r*  and  Non-Federal  intereet*.     In  vi.w  of  the 
Federal  etost  limitation,  local  interest.  woul<l  be  paired  to  bear 
the  entire  cost  if  these  *****««  are  constructed. 

The  above  information  oa  project  costs  and  features  were 
furnished  to  the  Town  of  Marshfieid  and  the  State  Division  of  Water- 
ways.    They  have  concurred  in  the  project  and  have  furnished 
«*ti«factory  indication  of  meeting  the  cos*  sharing  requaremeats  and 
other  usual  requirements  of  local  cooperation. 


Additional  Data  13  December  1965 


The  Governor,  Town  officials  and  the  Massachusetts  DFW  were 
aotified  by  letter  dated  9  November  1965  that  the  1965  River  and  Harbor 
Act  raised  the  Federal  cost  limitation  for  Section  107  project  to  $500,000; 
therefore,  local  interests  would  not  be  required  to  assume  the  previously 
estimated  excess  cost  of  $19,000.     The  local  cash  contribution  is  presently 
estimated  at  $158,500,  consisting  of  $146,000  toward  project  construction 
and  $12,500  for  sports  fishing  features. 

The  project  was  authorized  on  the  date  of  our  letter  this  past  week 
informing  you  and  Senators    Saltonstall  and  Kennedy  of  project  approval. 
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CHANNEL- 6  and  8  feet  deep,  100  feet  wide  with 

turning  basin  of  l-acre,6feetdeep 
ANCHORAGE-  5  Acres,6  feet  deep 
JETTIES-  Raise  east  jetty  to  Elev.  +14 

Extend  west  jetty  200  feet- Elev. +  12 

Sec!  650 feet  of  west  jetty  (Beach  side) 
Construct  dike  to  Elev.+I4 
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The  authorized  study  for  Popponesset  Bay  is  discussed 
on  page   IC  under  Barnstable. 
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STATUS  mE^OJtT  FOR 

ON 
MATTAPGWETT  HAXUBOR.     MASS, 


The  existing  Federal  project,  authorised  Its  1990*  provides  for  an 
|-foot  entrance  channel  and  ft  6-foot  anchorage  at  the  heae  of  the  channel, 
1,  3  acre*  in  sise.     The  project  'has  not  Wen  constructed  as  local  officials 
indicated  in  19§4  that  the  Town  did  not  wish  to  participate  in  the  Federal 
project.     It  is  now  classified  as  inactive. 

Focal  officials  indicated  in  19S4  that  Eel  Pond,   immediately  to  the 
westward,   now  serves  local  boating  n*t*4»,  following  abandonment  of  a 

railroad  bridge  across  the  entrance  to  Eel  Pond. 

There  are  no  new  studies,  investigations  or  project  reviews  under 
consideration. 
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STATES  REPORT  FOR 

CONGRESSMAN  HfcSTsNCS  KI2m 

'     OH 
fcAISTUCKET  HARBOR,   MASS, 


ftalsting  Navigation  Project  -  {adopted  Ig80,   modified  ISSe,   and  194S) 
provides  for:    *  channel  l§  feet  deep,  without  prescribed  width,  through 
the  bar,  at  this  entrance,  about  U  6  miles  long.;   aa  anchorage  IS  feet 
deep,  300  la  1,  100  fact  wide  ta  the  harbor  south  ©I  Braat  Point;    &  fair- 
way 15  feet  cteep,   200  fast  wide  extending  southward  along  west  side  of 
the  anchorag •  to  a  point  about  2,  TOO  feet  south  of  Brant  Point;   two  rip- 
rap jetties  at  the  harbor  entrance,  the  east  jetty,  about  *V  9$?  feet  long 
and  tike  w«it  jetty,  about  §,  T£5  feet  long. 

,,';.''■'"  i 

Status  of  EaJatJaff  Project  «    Completed,  except  lac  dredging  of  the  anchor- 
ag«  and  fairway  which  is  on  aa  inactive  status  due  to  noncompliance  with 
requirement*  of  local  ceoperatiasu     Rehabilitation  of  the  east  jetty  was 
complete^  la  1963, 

Current  Survey  Study  -  Authorised  by  a  House  of  Representatives  resolution 
ea  Z  June  1949.     Estimated  study  east  $14,  000.    Study  is  completely  funded. 

Considered  Improvements  * 

a,  1400-foot  long  stoae  breakwater  ea  Husaay  Shoal,   2,400  lea*  east 
of  the  commercial  waterfront. 

b.  Deepening  entrance  channel  to  16  £c*t  at  mean  law  water,   300  feet 
wide  through  the  entrance  bar  into  the  harbor  to  a  point  300  feet  from  the 
Steamship  Authority  ferry  terminal  wish  widening  of  the  channel  to  450  feet 
north  of  Brant  Point. 

The  considered  Improvements  and  requirements  of  local  cooperation  have 
been  discussed  with  local  interests.     The  improvements  appear  to  be 
economically    justified.     The  Board  of  Selectmen  of  Nantucket  has  advised 
by  letter  dated  10  March  196$,  that  the  Tawa  is  unable  to  participate  ia  a 
breakwater  project  at  this  time.    Xa  a  letter  dated  3  September  1945,  the 
General  Manager  of  the  Steamship  Authority  stated  that  deepening  of  the 
entrance  channel  is  ao  laager  considered  necessary  for  ferry  operations. 
The  Authority  is  now  contemplating  use  of  small  shallow  draft  ferries 
capable  of  maneuvering  within  the  assisting  project  channel.     As  a  result  a 
negative  survey  report  is  proposed  to  be  submitted  ia  October  in  compliance 
with  the  Congressional  resolution. 


■ 


Nantucket 

Additional  Data  13  December   1965 


A  public  notice  and  may  concerning  the  unfavorable  survey  report 
dated  22  October   1965  are  inclosed. 

Following  submission  of  the  report,    a  letter  was   received  from 
the  Steamship  Authority  indicating  that  widening  at  the  east  side  of 
the  channel  along  Coatue      Point  would  assist  their  operations.      Our 
reply  of  9  December   196  5  stated  that  the  desired  work  could  be 
accomplished  under  maintenance  of  the  existing  project. 
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OF.L.HO.  NEDED-R  3  November  1965 

PUBLIC  NOTICE  OF  REPORT 
ON 
NAVIGATION  SURVEY 
OF 
NANTUCKET  HARBOR,  MASSACHUSETTS 


Notice  is  hereby  given  that  a  report  on  the  navigation  study 
of  Nantucket  Harbor,  Massachusetts  has  been  made  by  the  Division 
Engineer.     The  study  was  made  in  compliance  to  a  resolution 
adopted  2  June  1949  by  the  Committee  on  Public  Works  of  the 
House  of  Representatives,   United  States  Congress. 

The  Division  Engineer  found  that  prospective  benefits  from 
ferry  service  to  Nantucket  through  use  of  larger  ferries  than 
presently  used  and  reduction  in  storm  damage  to  recreational 
and  commercial  fishing  boats  would  be  sufficient  to  warrant  mod- 
ification of  the  existing  Federal  project  in  Nantucket  Harbor, 
Massachusetts.     Part  of  the  improvement  would  consist  of  dredg- 
ing the  existing  15 -foot  deep  entrance  channel  to  a  depth  of  18 
feet  mean  low  water,   300  feet  wide  from  the  entrance  bar  into 
the  harbor  to  a  point  300  feet  from  the  Woods  Hole,  Martha's 
Vineyard  and  Nantucket  Steamship  Authority  terminal,   including 
widening  of  the  channel  to  a  width  of  650  feet  in  the  bend  north 
of  Brant  Point.     The  estimated  Federal  cost  for  improving  the 
channel  is  $300,000.     The  Steamship  Authority  would  be  required 
to  improve  berthing  facilities  at  the  terminal,   currently  esti- 
mated at  $45,000.     An  additional  improvement  would  consist  of 
a  1400 -foot  long  stone  breakwater  located  on  Hussey  Shoal, 
roughly  parallel  to  and  about  2,400  feet  east  of  the  commercial 
wharves,   estimated  to  cost  $410,000.     The  benefits  to  be  real- 
ized are  61  percent  general  and  39  percent  local.     In  view  of 
this,   as  an  item  of  local  cooperation,   local  interests  would  be 
required  to  contribute  in  cash  39  percent  of  the  first  cost  of  con- 
struction,  said  contribution  presently  estimated  at  $160,000. 


The  Steamship  Authority  has  indicated  that  future  plans  to 
expand  service  to  Nantucket  involve  the  use  of  small  shallow 
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draft  ferries  that  will  not  require  channel  depth  greater  than  al- 
ready authorized  under  the  existing  project.     Local  interests 
have  indicated  that  they  are  unwilling  to  participate  in  the  cost 
of  the  proposed  breakwater  improvement.     Therefore,  the  Division 
Engineer  recommends  no  modification  of  the  existing  project  at 
this  time. 

In  accordance  with  law,  the  unfavorable  survey  report  is 
being  referred  for  review  to  the  Board  of  Engineers  for  Rivers 
and  Harbors  in  Washington,   D.   C.  .     Interested  parties  may 
present  written  views  on  the  report  to  the  Board.     Statements 
submitted  should  not  repeat  material  previously  presented  at 
public  hearings  held  by  the  Division  Engineer,  or  contained  in 
the  report,  as  this  information  is  already  available  to  the  Board. 
Information  submitted  should  be  new,  specific  in  nature,  and 
bear  directly  on  the  findings  in  the  report. 

Hearings  will  be  held  only  on  written  request  explaining  the 
need  to  present  material  not  included  in  the  report. 

Written  communications  are  to  be  mailed  to  the  Board  of 
Engineers  for  Rivers  and  Harbors,   Washington,   D.    C.    20315,  in 
time  to  reach  the  Board  by  3  December  1965.     If  extension  of 
this  date  is  considered  necessary,   requests  giving  reasons  and 
additional  time  desired  should  be  submitted  as  soon  as  possible. 

The  Board  considers     communications  and  the  report  at  a 
date  subsequent  to  expiration  of  this  notice.     Information  furnished 
by  mail  receives  the  same  attention  as  that  received  at  a  public 
hearing.     Should  the  Board  not  be  convinced  of  the  soundness  of 
the  recommendations  in  the  report,  notice  to  that  effect  will  be 
mailed  to  all  known  interested  parties  prior  to  final  action. 

Further  information  may  be  obtained  from  this  office.     In- 
terested parties,   including  the  press,   may  make  such  notes  of 
the  contents  of  the  report  as  they  desire.     However,   copies  of 
the  report  will  not  be  loaned  for  use  outside  of  the  office,  but 
interested  parties  may  purchase  copies  of  the  report,   or  parts 
thereof,   including  illustrations  at  the  cost  of  reproduction. 
Copies  may  be  purchased  from  the  Division  Engineer,   424  Trapelo 
Road,   Waltham,   Massachusetts  02154,   for  $1.00  per  copy. 


(Pit  t,  su  rf 


Checks  or  money  orders  should  be  made  payable  to  "Treasurer 
of  the  United  States.  " 

You  are  requested  to  give  the  foregoing  information  to  any 
persons  known  by  you  to  be  interested  in  the  report  and  who,  not 
being  known  by  the  Division  Engineer,  did  not  receive  a  copy  of 
this  public  notice. 


Incl  E.    J„   RIBBS 

Map  Colonel,   Corps  of  Engineers 

Acting  Division  Engineer 
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Statu*  Repast 

Congressman  Hastings  &eith 
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Clark  Point  ttsack,  New  Batiford 


The  beach  erosion  eos*r@I  project  at  Clark  Point.  New  Bedioro, 
authorised  ia  i960,   consists  of  protecting  and  improving  approximately 
1,600  feat  al  beach  south  frose  Dudley  Street  by  widening  to  a  minimum 
1 03- foot  width  by  direct  placement  of  saao.  fill,   raising  the  inshore 
sad  of  the  eaietiag  grata  at  Oudley  Street  and  lengthening  the  two 
existing  groin*  at  an<%  aooth  of  Valentine  Street  about  250  and  05  feet 
respectively. 

The  project  is  presently  estimated!  to  cost  $194,  000,  to  be  shared 

equally  by  tike  W ederal  Government  and  aon-Feder&l  interests. 

The  City  of  New  Before  informed  tats  office  in  Juae  i%3  that  the 
city's  expenditure  for  their  ehare  of  the  hurricane  protection  project 
under  construction  raade  it  desirable  to  hold  this  project  in  abeyance. 
There  is  no  indication  that  the  City  plans  to  program  its  ehare  of  the 
project  cast  at  this  time. 
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NEW  BEDFGKD  AND  FAiRHAVEiV  HAii&Ox 


The  iNew  B«<if©rei  •  Fairhave**.  j&urrtcano  Project-  is  approximately 
9?  pareea*  ««nft$l#t<t.     it  is  aehatmlod  ley  c»mpi*ti«E.  in  January  1*>©4. 

The  Itfvisien  recwsivee  a  r***Mu£ioa  by  the  City  Comae il  complain- 
ing abcsAfc  ocisors  in  thta  wlajeke  Cove  &re*  cJais*s«c!-  to  result  i'rom  con* 
structioa  e£  the  harrier.     A  meeting  was  hale  ©a  26  September  196§ 
to  discuss  the  above -ra«n*ie»«Mi  resolution*     The  me-etlng  wag;  attendee" 
by  representative*  bi  the  New  Bed*©*©  Public  Work*  sad  Puialic  Health 
Department,  the  <*i*»ea«httsett%  Water  Resources  Commission  and 
Department  ei  Public  Health,  &a*  Corps  «s£  iSu^iaseere. 

As  inspection  was  meC*  e£  the  Clarke  Cov©  area.     The  co»»enta* 
ai  opinion  ei  these  present  was  that  construction  of  the  barrier  did  sol, 
in  any  way,   alter  the  condition  in  Clarfce  Cove.     The  Corps  has  no 
plane  under  consideration  ier  the  relief  of  this  problem. 

With  regard  to  the  navigation  study,   work  is  progressing  ss.i  a 
favorable  rate.    A»  numerous  r«a,ueet*  a*  various  improvement*  had 
been  maoe  at  the  public  hearing,   beief  17  December  i%4    sfc  th«  Fair* 
haven  Town  Bail,   extensive  I'teia  surveys  will  b*  necessary.     These 
surveys  will  begin  this  fall  and  siieuld  be  .completed  by  December. 
Upon  completion  oi  the  iield  work,  the  results  will  b«  plotted  sad  -*o»t 
estimates  of  various  proposed  improvements  made.    An  economic  study 
will  also  he  made  to  determine  the  economic  feasibility  of  ell  or  jaaxt 
of  the  improvement,   alter  which  local  interests  will  be  iniormed  td  the 
results.     As  these  procedures  will  entail  senates  rshle  time,   the  report 
is  scheduled  lor  cotaepietiaaa  in  th*  ewmimesr  of  i$ee. 
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BRIDGE     CLEARANCES 


NEW  BEDFORD  ft  FAIRHAVEN  BRIDGE  (SWING) 

Hor.    94  ft.  left  draw 

95  5  ft  right  draw 

Vert    6.3ft. MH.W. 
COGGESHALL   ST.  BRIDGE  (SWING) 

Hor.    38.4ft  left  drow. 
40. 4ft  right  draw 
Vert.  4ft.  M.H.W. 


FOR  DETAILS  OF  HURRICANE  BARRIER 
SEE  FLOOD  CONTROL  PROJECT  MAP  NO.  57 
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RAISE   INSHORE 
END  OF  GROIN 


WIDEN    1600   FEET   OF  BEACH  BY 
DIRECT  PLACEMENT   OF  SAND  FILL 


PROPOSED 

GROIN 

EXTENSION 


RAISE  INSHORE  END  OF  EXISTING  GROIN 

LENGTHEN  TWO  EXISTING   GROINS 
250  AND   85  FEET 


Proposed  Groin 
Enlargement 

El  10  0 


Exist  ___ 
Bottom 


PROFILE  OF 

PROPOSED  GROIN   ENLARGEMENT  AND   SAND   FILL 

GROIN  NO.  I 

scale:  in  feet 

IQQ  200  300 


HOB     100 


Exist 
Bottom 


PROFILE  OF 

PROPOSED    GROIN    EXTENSION   AND  SANO    FILL 

GROIN    NO.  2 


FILL    SLOPE    (Appfoiimoie) 

/  on    it   above   -1-0 
I  On  20   below    -10 

GROIN    OETAILS 

Top  wtQth    5 

Side  slopes  Ion  15 

Cop  and  Slope  Stones, 

minimum    I  5   tons    tor   trunk 

and  2  0  tons  for  head  of  groin 

Sand  tight  core  at  quarry  run   stone 

NOTE 

T°P  of  These  notes  apply  a/so 

Ei'Sf  Groin        t0   gf0,nS  2  and  3 

M_KW_EI.    37 


ML.W  El.  0  0 


M  L  W  El  0  0 


PROFILE  OF 

PROPOSED  GROIN  EXTENSION  AND  SAND  FILL 
GROIN  NO.  3 
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STATUS  aEPORT  FOR 

congressman  hastings  &£itk 
on 
a  navigation  study  at  lagoon  pond.  tisbury.  (martha»s 

vinj£yard  uulandt  mass. 


luthorisation:    Section  107  of  the  I960  River  and  Haroor  Act. 


Improvement  Under  Consideration:    An  8 -foot  deep*  100 -foot  wide 
chan&ei  extending  from  Vineyard  Haven  Harbor  into  Lagoon  Pond  and 
a  250 -foot  extension  of  tike  eadstiag  State  jetty  at  the  harbor  entrance. 

Reconnaissance  Report:    A  reconnaissance  report  has  been  completed 
and  it  appears  that  the  improvement  under  consideration  warrants  farther 
detailed  study. 

Local  Cooperation:    A  letter  wae  sent  t©  the  Town  of  Tisbury  on  14  May 
1965  requesting  comments  on  the  proposed  improvement  and  on  the  will- 
ingness of  the  Town  to  meet  the  requirements  of  local  cooperation. 
Several  contacts  were  also  made  by  telephone.     The  Town  of  Tisbury 
has  not  replied  to  date.     Submission  of  the  Reconnaissance  Report  to 
the  Chief  of  Engineers  has  been  delayed  pending  receipt  of  comments 
from  the  Town  of  Tisbury  concerning  the  requirements  of  local  cooper- 
ation and  the  proposed  plan  of  improvement. 
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STATUS  iUSFORT  FOR 
CON'O&ESS&f  AN  HASTINGS  K£3TH 

OK 
NAUSJ2T  HAJtBOR.  O&LiuAK'S,    MASS. 


Thar©  is  no  Federal  navigation  project  at  Nauset  Harbor. 

A  report  of  survey  scope  for  Nauset  Harbor  was  authorised  By 
Section  109  of  the  River  and  Harbor  Act  of  196©. 

Mo  funds  have  bee«  appropriated  to  date*  but  an  $11,000  allocation 
tor  Fiscal  Tear  19&o  is  In  the  Federal  Appropriations  Bill,  which  is 
presently  before  Congress.     The  total  estimated  study  cost  is  $23,000, 
and  the  study  will  require  two  years .     The  initial  phase  of  the  study  will 
start  upon  reeeipt  of  funds. 

Local  interests  have  not  mad©  known  the  kind  of  improvements 
desired*  but  the  Selectmen  of  Orleans  and  JSaatharn  stated  that  they 
wished  to  have  a  navigational  study  made,  at  a  meeting  in  the  Orleans 
Town  Kail  on  6  August  I9e4. 

An  automatic  tide  gauge  recorder  was  installed  at  the  Orleans 
Yacht  Club  on  3  June  1965,  in  Town  Cove*  to  collect  basic  tidal  data. 


Additional  Data  13  December  1965 


Initial  funds  of  $11,  000  have  been  received  to  initiate  the  navi- 
gation study. 
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Status  Report 

fa* 

Congressman  Hastings  Keith 

Martha1*  Vineyard  Beaches 

The  Beech  Erosion  Control  Report  on  the  Cooperative  Study  £&* 
Martha's  Vineyard,  Massachusetts,  was  completed  aad  seat  So  the 
Chief  of  Engineers  and  the  Board  of  Engineers  for  Rivers  aad  Har- 
bors for  review  ia  August  1 9&S.    Aa  advance  copy  of  the  Public 
Notice  relative  to  the  report  was  seat  to  you  19  August  !?65.    A  copy 
of  this  public  aotice  is  inclosed  herewith  for  your  convenience. 

In  the  cooperative  report  suitable  plans  lor  restoration,  protec- 
tion aad  improvement  have  been  developed  for  use  by  local  interests 
at  shore  areas  which  merit  consideration,    They  consist  of  such  struc- 
tures as  revetment  fronting  seawalls,  stone  mound®,  aad  rock  blanket 
slope  protection.     Specific  areas  considered  were:    East  Chop  and. 
Vineyard  Highlands,  Oak  Staffs  Harbor  Entrance,  seawall  south  of 
Oak  Bluffs  Harbor  aad  east  end  of  Edgartown  Beads* 

Recommendation  was  made  in  a  separate  Detailed  Project  Report 
for  Federal  participation  in  the  cost  of  construction  of  widening  1,200 
feet  of  Oak  Bluffs  Town  Beach  by  direct  placement  of  sand  fill  to  a 
width  ranging  from  200  to  150  feet  to  mean  high  water  along  its  sou- 
therly 750  feet,  decreasing  gradually  nerthHard  along  the  remaining 
450  feet,  and  construction  of  a  530-foot  long  impermeable  terminal 
groin  at  the  southerly  eatremity  of  the  beach.     The  presently  estimated 
first  cost  of  the  project  is  $270, 000  of  which  the  Federal  contribution 
is  $155,000. 

The  Commonwealth  of  Massachusetts  and  Town  of  Oak  Bluffs  in- 
dicate interest  in  participating  in  the  cost  of  construction  of  a  beach 
erosion  control  project  for  Oak  Bluffs  Town  Beach  pending  approval 
of  that  project  under  authority  delegated  in  Section  105  of  the  19*2 
River  and  Harbor  Act. 
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Additional  Data  13  December  1965 


The  Governor's  comments  on  the  proposed  Section  103  project 
for  Oak  Bluffs  Town  Beach  were  requested  by  letter  dated  10  De- 
cember 1965. 
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IMPROVEMENT  FOR 

CONSIDERATION   OF 

LOCAL  INTERESTS 

Construct  stone  mound 
590  feet  long. 

Restore  and  place  stone 
blanket  on  3470  feet  of 
bluff  slope 

Control  surface  runoff. 
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IMPROVEMENT    FOR 
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LOCAL 
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Construct 

e 

two  stone  mounds 

• 

Stone  Sites 

Armor:  250  to  500  lbs. 
Bedding.  Assorted  sizes 
op  to  50  lbs 


U.  S.  ARMY 


AL    SECTION    OF   PROPOSED    STONE   MOUND 
AT   OAK    BLUFFS   HARBOR 


SCALE   IN  FEET 


Existing  cone,  seawall 
4 


Stone  Sizes: 

Armor:  0.5  to  1.0  tons 
Bedding:  Assorted  sizes  up  to 
200  lbs  with  not  less 
than  50  %  from  100  lbs. 
to  200  lbs 


TYPICAL  SECTION  OF  PROPOSED  REVETMENT 
FRONTING  SEAWALL  SOUTH  OF  OAK  BLUFFS  HARBOR 


SCALE   IN  FEET 
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IMPROVEMENT   FOR 

CONSIDERATION   OF 

LOCAL  INTERESTS 

Placement  of  riprap  revet- 
ment fronting  950  feet  of 
seawall. 
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OWNER-TOWN 
S       OF  OAK  BLUFFS      I 
]   (SHORE  PROPERTY)  ] 
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Stone  Sizes 

Armor.  0-5-10  tons 
Elev.  8  0  Bedding  Assorted  sizes  op  to 

200  lbs  with  not  less 
than  50%  Irom  100 
to  200  lbs. 
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H^     stone 
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TYPICAL   SECTIONS  OF  PROPOSED   STONE   MOUND 


AT    EAST    END   OF   EDGARTOWN   BEACH 

SCALE  IN  FEET 
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IMPROVEMENT  FOR 

CONSIDERATION  OF 

LOCAL  INTERESTS 

Construct  stone  mound  250 
feet  long. 


NI48.000 


IMPROVEMENT  RECOMMENDED 
FOR  FEDERAL  PROJECT 

Construct  terminal  groin  530  ft.  long. 
Widen  1200  feet  of  beach  by  direct 
placement  of  sand  fill. 


NOTES 

Shoreline   is  Mean  High  Water. 

Shoreline  and  shore  structures  from  survey  of  July  1962 
by  Corps  of  Engrs  supplemented  by  U.S.C  8  GS.PIonimetric 
of  1949  and  1955 

Plane  coordinates  are  bosed  on  the  Lambert  Grid  System 
for  the  State  of  Massachusetts.  /////////////  // 

Publicly  owned  shore  shown  thus:  ///////////////  nr  ;« 
designated  on  plan. 
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STATUS  fUBVOKT  FOR 

CCNG&ESSWAN  HASTINGS  KEITH 
ON 
KINGSTON  HARBOR,  (NORTH  PLYMOUTH  HARBOR)      taASS. 


The  existing  Federal  project,  completed  in  1894  provides  for  a 
6 -foot  channel  ivom  Kingston  Bay  to  the  North  Plymouth  waterfront. 

This  channel  .-.-a*  d»«gpeft©ci"'oy  the  State  in  1908  to  a  depth  of  IS 
ieet.     The  18-foot  channel  is  maintained  periodically  by  the  State  aaO 
the  town  of  Plymouth,  as  the  project  actually  lies  in  Plymouth  rather 
than  the  adjoining  Town  of  Kingston.     The  channel  is  now  used  solely 
by  the  Plymouth  Cordage  Com  pa  ay. 

There  are  no  new  studies,  investigations  or  project  reviews  under 
coaside  ration . 
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STATUS  REPORT  FOR 
CONGRESSMAN  HASTINGS  KEITH 
ON 
PLYMOUTH  HARBOR,  MASS. 


The  present  jsrojeet  modification  lor  Plymouth  Harbor  was  author- 
ised by  the  R  &  H  Act  of  1962.     It  provides  for  a  breakwater  3500  feet 
long,  and  a  SO -acre  anchorage,  8  feet  deep.     Present  project  cost  esti- 
mate is  $2,125,000  of  which  the  Federal  cost  is  $1,860,000  and  the 
local  cost  is  $445,000  <20%>,     The  Civil  Works  Appropriation  Bllt*-a<fe» 
befei'e  Gengyosa,  contain^  an  item  for  $300,000  to  initiate  project  con- 
struction.    The  Town  of  Plymouth  has  appropriated  half  the  non- Federal 
share  of  the  project  cost  and  action  is  pending  in  the  Massachusetts 
Legislature  for  the  remaining  half . % 

Our  present  project  construction  schedule,  contingent  on  avail- 
ability of  funds  and  local  cooperation  in  this  and  other  matter  a,  calls 
for  dredging  work  to  start  by  about  April  1966  and  to  be  completed 
about  9  months  thereafter,  while  breakwater  construction  would  start 
by  about  July  1966  and  be  completed  by  about  July  1967. 

One  of  the  items  o£  local  cooperation  concerns  an  existing  sewer 
problem.    An  existing  town  sewer  system  discharges  raw  sewage  within 
the  proposed  anchorage.     It  is  our  opinion  that  a  continuance  of  this 
discharge  would  result  in  a  health  menace  within  the  anchorage  area 
shortly  after  its  completion.     We  have  therefore  notified  the  Town  of 
Plymouth  that  we  will  plan  to  start  project  construction  work  on  or 
about  April  196b  providing  that  at  that  time  the  Town  has  the  funds 
and  authority  to  either  relocate  or  extend  the  existing  sewer  discharge 
to  a  location  outside  of  the  anchorage  or  breakwater  location.     The 
Town  by  letter  of  22  September  1965  from  the  Chairman  of  the  Board 
of  Selectman,  agreed  to  this  requirement. 

We  have  completed  the  design  for  major  rehabilitation  of  the  Long 
Beach  Dike  at  Plymouth.     The  Plymouth  Harbor  Rehabilitation  project  . 
has  been  approved  and  is  being  given  serious  consideration,  along  with 
other  worthy  projects,  in  the  Major  Rehabilitation  program  lor  Fiscal 
Year  1967.     The  Long  Beach  Dike  rehabilitation  is  estimated  to  cost 
$526,000,  and  would  require  two  fiscal  years  for  its  construction. 

until  ne^Vefr?"8  ""*  "^  '"  *"  ^  L^islature  <*»  be  deferred 
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U.S.  Army  Engineer  Division,  New  England 
Corps  of  Engineers  Walthim,  Miss. 
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AS  October  196* 
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The  beach  erosion  control  project  lor  S%moism  Town  ©each, 
authorised  in  1968,  consists  of  widening  about  1^09  feet  of  beach 
to  a  1 25-foot  width  by  direct  placement  of  sand  fill  wad  construc- 
tion ol  two  groins  each  about  £#©  loot  long* 

The  project  it  preeently  estimated  to  east  $134,  000.  ©I  which 
$64.  000  is  the  Federal  share  sad  $7$,  006*  non-Federal.    The  Com* 
moawealth  was  reimbursed  in  the  amount  ol  $§>0Q  io  June  1 944  for 
the  Federal  share  of  that  part  of  the  project  completed  to  date.    This 
work  consisted  of  construction  of  a  concrete  seawall  had  stone  apron 
at  a  total  coet  of  about  $16, 000,    The  uncompleted  work  consists  of 
widening  the  beach  to  project  dimensions  and  construction  of  the  two 
stone  groins  at  a  cost  presently  estimated  at  $lie»  ©00  of  which  the 
Federal  share  would  he  $5*. 000. 

Although  the  Commonwealth  is  presently  replacing  a  damaged 
section  of  seawall  outside  of  the  project  area,  there  is  no  indication 
that  completion  of  the  authorised  project  is  contemplated  in  the  near 
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TOP  WIDTH  5" 

SIDE  SLOPES  I  ON  2 

TOP  AND  SLOPE   STONES,  2  TO  4   TONS  EACH, 

AVERAGE   3   TONS. 
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UP  TO   ISO  LBS.iN  WEIGHT. 
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This  navigation  project,   consisting  of  an  offshore  stone  break- 
water about  5,000  feet  long  opposite  the  central  waterfront  area  of 
the  town  and  about  3,000  feet  offshore,  was  authorised  by  the  River 
and  Harbor  Act  ol  194$.      j 

Preconstruction  engineering  stadias  recently  completed  by  this 
office  indicate  that  the  structure,  in  the  authorised  location,  would 
cost  about  four  million  dollars,  and  would  not  be  economically  justified 
at  the  present  time.    It  is  believed  that  a  farther  study  of  other  possible 
alternative  plane  may  indicate  that  an  offshore  breakwater,  perhaps  of 
a  somewhat  lesser  length  and  located  closer  inshore,  would  fall  within 
the  scope  of  the  presentty  authorised  project,  and  would  meet  the 
essential  needs  oi  navigation,  and  that  its  lesser  cost  may  prove  to  be 
economically  justified.     It  is  estimated  that  this  new  preconstruction 
engineering  study  would  cost  $20,000  and  would  raouire  about  6  months 
from  the  time  funds  were  received. 

Additional  Data 

"  13  December  1965 

Preconstruction  planning  funds  of  $20,000  have  been  rec«v,H  * 
jnveStlgate  th     economic  justification  and  design  of  a  breakwater  of 

tese-rTsh-?:iiocated  ?rr  inshore  °f  the  authori-d  S 

sxte.     Thxs  planning  study  will  be  completed  by  late  spring  1966 
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Status  &eport 
Congressman  Hastings  &eitn 


Towa  Neck  Beach*  Sandwich 

The  beach  erosion  control  project  for  Town  Neck  Beach,  Sand- 
wich, authorised  in  I960,  consists  of  widening  approximately  6500 
feet  of  beech  to  a  125-foot  width  by  direct  placement  of  suitable  sand 
fill  and  raising  the  inshore  end  of  the  existing  jetty  of  Cape  Cod  Canal. 

The  project  ic  presently  estimated  to  cost  $294,  000.     This  includes 
an  initial  cost  of  $218,  090  to  be  shared  equally  by  the  Federal  govern- 
ment and  non-Federal  interests.    An  additional  initial  cost  of  $13,  000 
for  raising  the  present  jetty  would  be  borne  by  the  Federal  government. 
A  future  10-year  nourishment  program  requires  an  estimated  expendi- 
ture of  $58.  000  with  50  percent  Federal  participation. 

There  is  presently  no  indication  that  construction  of  this  project 
is  contemplated  in  the  near  future. 
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1 S  October  1 9&S 


Status  Report 
for 

Congressman  Basting**  ifcetth 

fciorth  Scttnate  Beach,  Scituate 


The  Massachusetts  Division  of  Waterways  ha*  final  designs  and  ape* 
cificetione  la  preparation  for  the  widening  of  Mesth  Scituate  Beach  by 

placement    of  sand.     The  procedure  on  this  type  of  project  is  for  the 
Division  of  Waterways  to  construct  the  project,  subject  to  approval  by 
the  Corps  of  Engineers  of  the  plana,  specifications,  ana  aurora  of  con- 
tract. 

It  is  expected  that  the  project  wilt  be  ready  for  bidding  within  the 
next  two  months  ana  will  be  constructed  prior  to  neat  summer.     The  United 
States  will  reimburse  the  Slate  apoa  completion  of  the  project  SO  percent 
of  the  project  coat.    The  initial  const  ruction  of  the  project  is  presently 
estimated  to  cost  $240, 000,  of  which  the  Federal  share  would  be  $110,  000. 
These  foods  are  presently  available  from  prior  appropriations  for  small 
authorised  project*. 

The  Federal  project  also  includes  cost  sharing  in  costs  of  beach  re- 
plenishment for  a  period  of  10  years  from  the  date  of  project  construction. 
The  present  estimate  of  the  cost  of  10  years  replenishment  of  the  beach 
is  $66.  000  of  which  the  Federal  share  would  be  $33, 000.    This  estimate 
will  be  sabject  to  revision  baaed  en  experience  with  the  completed  beach. 
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15  October  1965 


STATUS  REPORT  FOR 

CGNGRJSSSMAN  HASTINGS  iCElTH 

ON 

SCITUATE  HARBOR,  MASS. 


The  existing  Fed* eat  project,  completed  in  1959,   provides  for 
two  entrance  jetties,  a  12-foot  entrance  channel,  a  10-i'oot  inner 
channel,  two  1© -foot  anchorages  and  an  8 -foot  anchorage,     in  addition, 

the  State  has  constructed  an  inner  breakwater  along  the  north  entrance 
point  and  a  8  -foot  anchorage  at  the  west  side  of  the  harbor. 

A  19&4  condition  survey  of  depths  within  the  harbor  indicated 
that  the  Federal  anchorages  and  channels  were  in  good  condition.     In- 
spection of  the  entrance  jetties  in  1964  indicated  that  some  repair  is 
required  at  the  outer  end  of  both  jetties.     No  work  is  planned  at  this 
time. 

There  are  no  new  studies  or  project  reviews  under  consideration. 
Further  reconnaissance  of  the  two  entrance  jetties  will  be  made  this 
fiscal  year  as  part  of  program  for  annual  inspection  of  Federal  structures 
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■STATUS  REPORT  FOR 
CONOR&S&MAM  HAS'llNGM*  KXITH 

ON 
TAJKtaOO  POJSSD.  MARTMA*S  VXN£YAKD.  MASSACHUSETTS 


^tuuiy  Authorisation    Section  Ji2,   River  and  Harbor  Act  of  J9SS  (Public 


&«timai»d  Coat;    3?  20 ,00$ 

Puroaae:    To  determine  the  need  of  providing  an  antrane«  channel  and1 
anchorage  at  Taahrooo  Fond,  Martha*  •  Vineyard,  Ma»»echu*ett». 

$fca*a*r    Initiation  of  study  dependent  upon  appropriation  ei  land*, 

Budget  estimates  tor  .fig  eat  Year  1967  are  sow  in  preparation.     Careful 
consideration  ie  being  given  to  including  fund*  to  initiate  this  study,  con* 
•istent  with  budgetary  objective*  and  the  oeede  of  other  worthy  project* 
throughout  Hew  England. 


3O/0 


■Jt- 


-"„•-,  ♦  .       •    •    .  ty/rsT  chop 

■  -3-  ^&Ar--'   '     ?\&l-IKHTHOUSF 


r 


/ 


ft 


"y  CO'      l  0       _ 


Q-^'O 


\ 


J 


W 


■ 


v\     J 


TASHMOO  POHD 


A 


/W/,£>  i&\ 


13  December   1965 

BUIC  HI  AIR  FORCE  FACILITY,    TRURO 

A  $300,  000  addition  to  the  existing  BUIC  (Back  Up  Interceptor 
Capability  Control)  facility  at  Truro  is  now  under  design.      Con- 
struction is  scheduled  to  be  under  way  by  June   1966  and  completed 
by  June   1967. 


15  October  19«65 
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STATUS  REPORT  KJR 
CONGRESSMAN  HASTINGS  K&XTH 
ON 

PAMET  HARBOR*  MASS. 


A  copy  of  the  unfavorable  -report  on  Pamet  Harbor,  as  submitted 
by-  the  Division  Engineer  in  May  1963,  is  Inclosed.     The  study  con- 
sidered the  need  ix>r  extending  tbe  two  State  entrance  jetties  and  for 
enlarging  tbe  6-foot  State  channel  and  anchorage.     The  report  found 
that  Federal  participation  is  not  warranted,  as  the  desired  improvements 
are  not  economically  justified  at  this  time. 

The  two  entrance  jetties  were  built  by  the  State  in  1912  and  were 
reconstructed  by  the  State  in  1950-51.     A  6-f©ot  entrance  chaanel  and 
email  anchorage  were  dredged  by  the  State  in  1919.    They  were  last 
maintained  by  the  State  in  1959  to  a  depth  of  5  feet.    A  boat  launching 
ramp  was  built  by  the  State  in  1957  at  the  head  of  the  harbor.    A  timber 
pier  and  adjoining  floats  were  also  installed  by  the  State  in  1963  at 
the  head  of  the  harbor. 

There  are  no  new  studies,  investigations  or  project  reviews  under 
consideration. 
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STATICS  RBPORT  FOR 

CONGRESSMAN  HASTINGS  KEITH 
ON 

WAilEHAM  MAJlBOK,  MASS. 


The  existing  Federal  project  provide*  lor  &  9-foot  channel  in  the 
V^areham  Sliver  between  Long  Beach  and  the  Wareham  waterfront  ane 
for  protection  oi  JLeng  Beach  from  erosion.     The  project  was  partially 
completed  in  1896  by  construction  oi  the  «Moot  channel.    A  12-foot 
channel  was  dredged  by  the  State  in  1917  and  has  since  im^n  maintained 
periodically  by  the  State, 

The  channel  is  now  reportedly  shoal.    A  condition  survey  is 
scheduled  to  be  made  this  fiscal  year  to  determine  the  t&xtunt  of  shoal- 
ing*  the  depth  required  by  existing  navigation  and  the  justification  for 
Federal  maintenance.     The  results  of  this  survey  will  be  mad©  available 
to  local  official*  and  navigation  interests. 

There  are  no  new  studies  or  project  reviews  vm&ez  consideration. 
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STATUS  REPORT  TOR 

CONGRESSMAN  HASTINGS  KEITH 
ON 

WEkkFLEET  HARBOR.  MASS. 


The  existing  Federal  project,  completed  in  1953,  provides  for 
a  10 -loot  entrance  ehaunel  &»d  a  10 -loot  anchorage,  about  10  acres 
ia  area  at  the  head  of  the  channel. 

The  last  condition  survey,  made  in  2963,  indicated  that  the 
project  was  ia  good  condition.    Another  hydrographic  survey  was  made 
in  September  19©§,  but  the  soundings  have  not  yet  been  plotted.     The 
results  of  this  survey  will  be  made  available  to  local  officials  and 
navigation  interests. 

There  are  no  new  studies,  investigations  or  project  reviews  under 
consideration. 
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The  existing  project  was  adopted  ia  i938,  but  »0  work 
ban  been  dene  due  to  tack  of  local  cooperation.  The  project 
provide*  fori 

(1)     A  eiaiHaasel  *ast  of  Half- mil©  Stock,    12  fee* 
deep,   109  lee*  wide  i&M  about  4,290  feet  long; 

(2}     A  channel  9  *©•*  deep,    100  feet  wide  la  the  Last 
Branch  to  Westport  Point  to  b&  abtateted  by  the  progressive 
construction  of  a  training  dike  about  £§0$  £«et  loa^i 

0)     A  dike  from  Bailey  Flat  to  Horse  Meek  Point; 

(4)     Supplementary  dredging. 

Since  our  letter  to  you  of  7  May  1965,    tfce  Division  of 
Waterwaye  has  made  a  detailed  hydrographic  scuncuag  survey 
from  which  thin  office  will  tnak«  estimates  of  construction  coats 
to  be  furnishee  to  the  Town  of  Westport  as  soon  as  possible. 
However,    the  survey  made  by  the  Division  of  Waterways  dees 
net  cover  tk«  entire  length  of  the  proposed  channel.     Tb«  Division 
of  Waterways  is  therefore  supplementing  this  at;  with  maps  of 
prior  surveys  of  the  remaining  area. 

It  is  anticipates  that  the  maps  of  this  composite  survey 
will  be  furnished  to  the  Town  of  Westport  within  the  next  week, 
and  that  estimate*  of  suck  entrance  channel  as  they  indicate  to 
be  their  present  need  will  be  fujrniehed  within  3  weeks  of  the  data 
en  which  they  so  indicate. 

Any  indication  of  the  reaction  of  the  Town  of  Westport  to 
this  cost  estimate  aad  ether  pertinent  information  will  be  furnished 
to  you. 


mu?  3v\«-\> 


34  A 


A?yj 


\ 


2$  $t$nrtKa&*7  19&5 


ffiat>r»arnSBTi*i'fi  ia. 


Mam  w*  la**  fltefeef  »«9&«t  «t  ? 

Siiriaiett  «f  Wmtttx^eaf*  i£u»  eui-|^A«i»««isi.yy  «&$#*  anaf*  e^erw&g 

eke  reaaaiatag  Ifcugth  ©I  t*«  iaa**-  <rfca*»s»l,    Saw*****  *fe#  iafiMr* 

aaffrio  ralativa  to  ^aaafctty  ftitfauetaafcaa  g>r»3*i»#4  Hk»  IWa  a* 

W«Kpo«t  waui4  ba  ««M*ii**ic*  il  ta&aa  Jraagt  &**«  «**§**»  iiaas 

to  the  aatatwiv©  akaaitag  wMc&  ***  *p$*xmsM,f  imkmm  .$ft*ea  v 

ai*9a  tfca  tia«  of  thm  »arv*y».    Jt  aaa  *«•&  a#*e*d  aritklkju^A^  Ma.ss.iPW) 

Divi*i<m  of  Wataafwaya  that  a»w  atwwajHi  will  fa*  *M0Acmwr*«i 

taia  a*«a  a*  ««M  aa  po»»ibl*.  cc«ttBD*ft#ur*t*»  *iia  a£t£e*&g  wwKfc 


TSaa  Tf*w»  *f  Waatgo**  has  Immoi  aAviaad  of  tbi*  $a#i*%*s&. 
A*  Ow  tbm*  ta*  aaw  MKrrafv  «#•  available,  a  isuea&ag  wiH  be 
a***ag*i  *ith  tacal  u*t*re*te  to  a***jftaiis  tfeoir  <ie*tr«a  oa 
location  of  Hut  proj*r»*a  ciwujtaei, 

iiiacerely  y-ourg. 


&•  *«  *XSBS 

Cetaaal*  C«rf«  of  ikagjaeeee 


c«:      3e*axs&Ut  Heetlngg  Ks*tk 


(RPS    OF    ENGINEERS 


'jew 


U.  S.  ARMY 


WEST 


BRANCH 


74  / 

&  >     / 

4'  f « / 
/iM  <  "  / 

■v  £>/  «,./  DIKE 


Incompleted    work 


WESTPORT     RIVER 
MASSACHUSETTS 


30   JUNE   1963 

IN      I       SHEET 
1000 


2000FT. 


U.S.  Army  Engineer  Division,  New  England 
Corps  of  Engineers  Walthdin,  Mass. 


3A  As 


% 


YARMOUTH 


The  authorized  navigation  study  for  Bass  River  Harbor  is 
discussed  on  page  7A  under  Dennis. 
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Sdeoerehte  Hasting*  &*ith 
House  oi  Hapr*S*>w6a«*ves 
Washington.   fi»   C 


DttfUt,   iieitix; 

May  X  ?«£•*  to  you*  letter  of  17  be$rtOB*be>r  1965  which 
inelesee  *  series  o£'  requests  for  status  report*  on  tk«  civil 
work*  project*  anc  stutiies  la  yoar  District.     2  have  iacleaeti 
a  separate  status  report  on  each  ©#  these  projects.    U  yon 
fin<?  after  reviewing  those  that:  yea  wish  *<t«itioaai  oetail  en 
any  particular  project*   or  II  there  io  any  further  area  of 
interest  to  yon.  plena*  lot  me  know* 

in  your  covertttf  latter  of  ooptecaher  17,  yon  mention  in* 
only  real  problem  a  a  being  the  Pleasant  Bay  project  one  toe 
•healing  at  Chatham  Barn*     Yon  refer  to  editorials  that  any, 
or  at  tenet  strongly  Imply,  that  the  Corps  of  ii/agineers  conl« 
•otve  the  problem  <|uiekty  il  they  wishs*?  to  do  so.     In  your  mere 
recent  note  ei  2  October  yon  inclose  an  eeiter&at  of  30  September 
from  the  Cape  Coeder  which  i»  even  more  severely  critical  of 
the  Corn*  procedure  on  thia  study. 

1  have  ink  that  it  woabi  do  no  gone  to  enter  into  farther 

debet*  with  thie  particular  paper  or  the  groups  whose  views  it 
represents*    General  Finger  statee  the  Corps'  position  aa4  the 
reasons  for  It  as  well  »*  they  could  be  state©,  and  nothing  has 
keen  presentee!  in  onto  to  change  that  position. 

1  so  not  wish  te  belittle  the  problem  faced  by  the  fishermen 
*a*i  other  boats&ea  that  use  Pleasant  Bay  anc  Chatham  Harbor* 
However,  a  comparison  can  be  maee  with  lock  Harbor,  on  the 
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Honor*  too  Hastings  IColab 


1*  Getoho*  i%S 


north  shore  el  tho  Capo*  4a  tho  Tmm  o*  Orleans,  oao  o£  the  town* 
boroortng  J^ioasas*  Bay.    A*  Rock  Harbor  tbo  eha&aoi  is  only 

about  1  foot  soap  at  law  tido*   or  about  tha  gftttsa  a*  tho  Chatham 
Bars  channel.     Use  fiUkermea  ©p«-i*tia&  out  of  S'ock  Harbor  plan 
tbair  trips  to  eoJn«it-i*  with  the  higher  ranges  of  the  ti#e»  which 

causa*  iuoosreoaiot&co  amS  a&ie  «o*t  to  their  operation,  bat  they 
have  adapted  to  it  &*  *  aocosoity.    It  can  be  quickly  point**  out  that 
Chsfhs.m  J4a*bor  ami  Sock  Bsarbor  are  stent  comparable  in  naany 
respects,  but  still  tk»  Chatham  cbaaaoi  can  b*  u*«&  with  pru«5eaco, 

X  saight  montion  that  when  @n*  of  my  staff  was  talking  with  a 
to««  official  of  Chatham,  on  1  October  on  another  subjoct ,   montiosi 
was  me<Us  of  these  editorials.     The  town  official  inoieat*«t  that  & 
cootinufcag  campaign  fey  the  aowspapor  was  not  to  he  expected,  &* 
the  strong  Attacks  by  tho  papor  hod  fsilec  to  «licit  widespread 
support  or  to  force  quick  action*    Xa  any  evo  at,  tho  newspaper 
Appear*  to  eisreg&re  tho  necessity  for  project  a»g,i»#ert!5g,   or 
the  siae  of  the  cost*  Involved,   or  tit©  paper  assume*  that  corrective 
actios  soulo  fats  done  simply  a  at  cheaply.     Tfee  paper  also  disregards 
laws  governing  expenditure  of  public  fuswia.     If  the  newspaper  or  the 
groups  it  represents  are  right,  they  should  h®  solo  to  obtain  r*  liable 
engineering  opinion  from  responsible  firms  or  sagiaoerlag  schools 
to  justify  their  position, 

X  wooJU&  ho  pleased  to  discuss  this  subject  with  you  U  you  so 
Oesire,   but  frankly  cannot  see  any  logical  way  to  satisfy  this  group 
and  yet  maintain  a  senna  eagiaeoring  approach  and  determine  a 
valio  project  justil icattoew 

S-incorely  yours, 


Z  lnci* 
i.    List  of  Status 
Reports 

&»   Individual  Status 
Hoporto  (■€&} 


E.  J.  FXBBS 

Coloaol,  Corps  of  Eagiosors 

Acting  division  £.ngino«r 


-^ 


Id  October  iH3 


List  of 
Statu*  Report* 

few 
Cott^rosanaaa  Ha*tih$*  Kotth 


1.  Hooj  lolaad,  Aliarton     Marbor,  Hull.  Mass, 

2.  Hiofeham  Harbor,  Hiagham 

3.  Cobaaa**  Harbor,   Gohaaoot 

4.  Scitoat*  Harbor,  Scitwato 
ft.  Grooa  Harbor,   Marahilold 
4.  Duabory  Harbor,   Duatbiiry 
?.  King*****  Harbor,   Plymouth 
ft.  Plymouth  Harbor,   Plymouth 

ft.  Rock  Harbor,   Orlo&o*  -  £***h*jn 

10.  WaUfloet  Harbor,    Wellil*«t 

11.  Fa  mat  Harbor,   Truro 

12.  Proline  «te*&  Harbor,   Proviaeetowa 
IS.  Hauaot  Harbor,  Orioaa* 

1*.  fyuut  Say  (tael.   Chatham    Harbor),   Chatham,  Harwich 
aad  Or  i*aa* 

IS.  Pollock  Rip  and  Croat  Rtp  ohoala,  'Ida**, 

lb.  Chatham  {Stag*)  Harbor,   Chatham 

17.  Aadrow*  Sivar,   Harwich 

It.  Haatuckot  Harbor,  Haatuckot 

If.  Hyaaai*  Harbor,   Baraatabl* 

Sft,  Cotut*  Harbor,   Baraatabl* 

21A.  Falmouth  Harbor,    Falmouth 

21B.  Col  Pood,   Mouauhaat.   Falmouth 

24.  Wooob  Hoi*.  Ma**. 

2ft.  M*a«m*ha  Crook*   Martha**  Viaeyard 

2<  Lagoon  Pood,   Tiabory,    .Martha*  a  Viaeyarol 

25.  £dgartowu  Harbor,   Martha'*  Vineyard 
2b.  Taahmoo  Poad.   Martha' a  Viaeyard 
17.  Cap*  Cod  Canal 

1ft.  Buttermilk  Say  and  Cohaooot  Harrow* 

It,  Waroham  Harbor 

ft*  Mattapoteett  Harbor 

(List  cost*  d) 


• 


19  Cafe***  494*  \L 

Liat  a*  Stat&t  R«|«»r«*  io*  Coagreasoaaa  Masti&gs  Kmth    ieottt*«i) 


3S.  Waatpart  Harbor 

II.  Haw  Ba«i*»r<i 

A  at  l^^i     -  fiA  i     i  fc     !■■■■■    L* 

J3»  Cwstywko* 

$4,  SftM  HarWr 

3§»  Rao*  Brook  Marisor 

H.  North  Situate  Beach*  Scitwate 

17,  Clark  Pofc*  Beach,  flew  Bedford 

3S»  Tl»w*pertown  Beach,   Eastham 

%%  Brant  Reek  Town  Beach,    fc4»r*hfi«l« 

46*  Martha**  Vineyard  Beach  £>o*ior>  C octroi 

41*  Plymouth  Town  Beach 

42.  Town  Neck  Beach,   Sandwich 
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INFORMATION  SHEET  NED  11/65 


SMALL  NAVIGATION  PROJECTS  UNDER  THE  AUTHORITY  OF 
.    SECTION  107   OF  THE  I960  RIVER  AND  HARBOR  ACT 


AUTHORITY  AND  PROJECT  SCOPE:    Section  107  of  the  River  and  Harbor  Act  en- 
acted 14  July  I960  and  amended  in  1965  provides  authority  for  the  Chief  of  Engineers 
to  develop  and  construct  small  navigation  projects  that  have  not  already  been 
specifically  authorized  by  Congress.     A  project  is  adopted  for  construction  under 
Section  107' only  after  full  detailed  investigation  and  study  clearly  shows  the  engi- 
neering feasibility  and  economic  justification  of  the  project.      Each  project  under 
Section  107  must  be  complete,    economically  justified,    and  is  limited  to  a  Federal 
cost  not  to  exceed  $500,  000.      (Including  costs  for  all  investigations,    planning,    design, 
and  supervision  involved  in  development  and  construction  of  the    project.  )    A  project 
planned  and  constructed  under  Section  107  is  the  same  complete  navigation  project 
that  would  be  provided  for  the  locality  under  regular  authorization  procedures  and 
no  additional  work  should  be  needed  for  the  project  to  operate  in  an  effective  and 
successful  manner.      An  increment  or  portion  of  a  larger  overall  project  is  not 
eligible  for  construction  under  Section  107.     Accomplishment  of  a  Section  107  project 
completes  the  Federal  participation  in  the  navigation  improvement  except  for  routine 
maintenance  operations. 

The  Federal  project  may  only  provide  general  navigation  facilities,    which  can 
include  a  safe  entrance  channel,    protected  by  breakwaters  or  jetties  if  needed; 
protected  anchorage  basin;  protected  turning  basin;  and  a  major  access   channel  lead- 
ing to  the  anchorage  basin  or  locally  provided  berthing  area.      Docks,    landings,    berths, 
stalls,    slips,    mooring  facilities,    and  interior  access  channels  for  maneuvering  into 
berths  must  be  provided  locally  and  are  entirely  a  local  responsibility.      General  navi- 
gation facilities  adopted  and  constructed  under  the  Section  107  authority  are  maintained 
by  the  Corps  of  Engineers  at  Federal  cost.      Berthing  areas  and  interior  channels  are 
provided  and  maintained  at  non-Federal  expense  at  depths  corresponding  with  the 
depths  provided  in  related  Federal  project  areas. 

LOCAL  SPONSORSHIP  AND  COOPERATION:     Local  sponsorship  is  of  prime  impor- 
tance and  warrants  special  emphasis.      It  should  be  determined  at  an  early  date  whether  a 
properly  constituted  and  empowered  public  body  will  provide  necessary  local  sponsorship. 
A  Section  107  project  can  be  authorized  only  if  a  State,    municipality,    or  other  public 
agency  of  the  State  empowered  under  State  law  with  sufficient  legal  and  financial  authori- 
ty to  provide  local  cooperation  and  participation  will  agree  to: 

(1)  Provide  cash  contribution  toward  construction  costs,    determined  in  accor- 
dance with  existing  policies  for  regularly  authorized  projects,    in  view  of  recreational 
benefits,    land  enhancement  benefits  or  similar  type  special  and  local  benefits  expected  to 

'accrue.      The  present  basis  for  cost-sharing  in  recreational  small-boat  projects  provides 
that  the  Federal  Government  will  participate  to  not  more  than  50  percent  of  the  first  costs 
of  general  navigation  facilities  serving  recreational  traffic. 

(2)  Provide,    maintain,    and  operate  without  cost  to  the  United  States  an  ade- 
quate public  landing  or  wharf  with  provisions  for  the  sale  of  motor  fuel,    lubricants,    and 
potable  water  open  and  available  to  the  use  of  all  on  equal  terms. 

(continued  on  back) 
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(3)  Provide  without  cost  to  the  United  States  all  necessary  lands,    ease- 
ments,   and  rights-of-way  required  for  construction  and  subsequent  maintenance 
of  the  project  including  suitable  spoil  disposal  areas  with  necessary  retaining  dikes, 
bulkheads,    and  embankments  therefor. 

(4)  Hold  and  save  the  United  States  free  from  damages  that  may  result  from 
construction  and  maintenance  of  the  project. 

(5)  Accomplish  without  cost  to  the  United  States  alterations  and  relocations 
as  required  in  sewer,    water  supply,    drainage,    and  other  utility  facilities. 

(6)  Provide  and  maintain  berthing  areas,    floats,    piers,    slips,    and  similar 
marina  and  mooring  facilities  as  needed  for  transient  and  local  vessels  as  well  as 
necessary  access  roads,    parking  areas  and  other  needed  public  use  shore  facilities 
open  and  available  to  all  on  equal  terms.      Only  minimum,    basic  facilities  and  services 
are   required  as  part  of  the  project.      The  actual  scope  or  extent  of  facilities  and  ser- 
vices  provided  over  and  above  the  required  minimum  is  a  matter  of  local  decision. 
The  manner  of  financing  such  facilities  and  services  is  a  local  responsibility. 

(7)  Assume  full  responsibility  for  all  project  costs  in  excess  of  the  Federal 
cost  limitation  of  $500,  000. 

HOW  TO  REQUEST  A  FEDERAL  NAVIGATION  IMPROVEMENT  UNDER  SECTION 
107:    An  investigation  of  a  prospective  small  project  under  Section  107  may  be  initiated 
after  receipt  of  a  formal  request  from  a  prospective  sponsoring  agency  fully  empowered 
under  State  law  to  provide  all  required  local  cooperation.      This   request  and  any  further 
inquiries  concerning  a  small  navigation  project  should  be  made  directly  to:     DIVISION 
ENGINEER,    U.   S.   ARMY  ENGINEER  DIVISION,   NEW  ENGLAND,    424  TRAPELO  ROAD, 
WALTHAM,    MASS.      02154.      Upon  receipt  of  a  formal  request,    the  Division  Engineer 
will  initiate  action  to  have  the  prospective  Section  107  project  location  placed  on  a  back- 
log list  of  prospective  Section  107  investigations  to  be  considered  when  sufficient  funds 
become  available.     Investigations  are  made  in  the  order  that  the  requests  are  received. 
Projects  resulting  from  Section  107  investigations  are  constructed  in  the  order  that  they 
are  adopted  as  rapidly  as  funds  appropriated  by  Congress  for  this  purpose  will  permit. 

LOCAL  ASSISTANCE:     Local  proponents  of  a  small  navigation  project  can  provide 
valuable  assistance  in  the  collection  and  assembling  of  certain  data  needed  to  formulate 
the  project  plan  and  evaluate  project  benefits.      The  Division  Engineer  will  provide  de- 
tails to  interested  local  groups  concerning  how  they  can  assist  in  gathering  needed  in- 
formation.     Examples  of  useful  information  that  local  groups  can  readily  obtain  are:  (1) 
Number,    type,    size,    and  draft  of  vessels  presently  using  the  waterway  or  harbor  under 
consideration  and  reasonably  prospective  if  proposed  project  is  construction,     (2)  Amount 
of  existing  and  reasonably  prospective  commerce  shipped  or  received  via  the  waterway 
or  harbor  under  consideration,    (3)  Hazards,    and  difficulties  to  navigation  with  factual 
history  of  accidents,    groundings,    loss  or  damage  to  vessels,    boats,    and  facilities  as 
well  as  examples  showing  the  extent  that  existing  conditions  restrict  full  navigational 
use  such  as  delays  in  entering  or  leaving  the  harbor  caused  by  waiting  for  favorable 
tides. 


Ill 

INFORMATION  SHEET  NED  11/65 

CORPS  OF  ENGINEERS'  PROGRAM  FOR  CONSTRUCTION  OF 

SMALL  BEACH  EROSION  CONTROL  PROJECTS  UNDER  THE  AUTHORITY  OF 

SECTION  103  OF  THE  RIVER  &  HARBOR  ACT  OF  1962.  AS  AMENDED 


Authority  and  Scope.  Section  103  of  the  River  and  Harbor  Act 
of  1962,  as  amended,  provides  authority  for  the  Chief  of  Engineers 
to  develop  and  construct  small  shore  and  beach  restoration  and 
protection  projects  that  have  not  already  been  specifically  authorized 
by  Congress.   A  project  is  adopted  for  construction  under  Section  103 
only  after  detailed  investigation  and  study  clearly  shows  the  engineer- 
ing feasibility  and  economic  justification  of  the  project.   Each  project 
must  be  complete,  economically  justified,  and  is  limited  to  a  Federal 
cost  of  not  more  than  $500,000^  This  Federal  cost  limitation  also  in- 
cludes all  project  related  costs  for  construction,  investigations, 
inspections,  engineering,  preparation  of  plans  and  specifications, 
supervision  and  administration.   A  small  beach  erosion  control  project 
developed  under  Section  103  is  formulated  to  provide  the  same  complete- 
within-itself  project  that  would  be  recommended  under  regular  authori- 
zation procedures.  No  additional  work  should  be  required  to  assure 
effective  and  successful  operation  of  the  project.  An  increment  or 
portion  of  a  larger  overall  project  is  not  eligible  for  construction 
under  this  program. 

How  to  Request  Federal  Assistance  Under  Section  103.   An  investi- 
gation of  a  prospective  small  project  under  Section  103  will  be  initiated 
after  receipt  of  a  formal  request  from  a  prospective  sponsoring  agency 
fully  empowered  under  State  law  to  provide  all  required  local  cooperation. 
This  request  and  further  inquiries  concerning  the  desired  project  should 
be  directed  to  the  District  Engineer  for  the  concerned  area.  Upon  receipt 
of  a  formal  request,  the  District  Engineer  will  initiate  action  to  have 
the  prospective  project  considered  under  Section  103. 

Project  Cost  Sharing.  The  costs  allocated  to  restoration  and  pro- 
tection of  Federal  property  are  borne  fully  by  the  Federal  Government. 
Federal  cost  participation  may  be  up  to  one-half  the  cost  of  protecting 
shores  owned  by  non-Federal  public  agencies.   Protection  of  shores  not 
publicly  owned  may  be  eligible  for  Federal  cost  sharing  up  to  one-half 
provided  there  is  significant  public  benefit  arising  from  public  use  or 
from  protection  of  nearby  public  facilities  and  provided  such  work  is 
economically  justified.  The  Federal  participation  is  adjusted  in  accord- 
ance with  the  degree  of  such  benefits.   Under  certain  conditions,  a 
project  for  restoration  and  protection  of  State  and  other  publicly  owned 
shore  parks  and  conservation  areas  may  be  eligible  for  Federal  cost 
sharing  up  to  70  percent  of  the  total  project  cost,  exclusive  of  land 
costs,  provided  the  area  meets  specified  criteria.  Such  areas  must  in- 
clude a  zone  which  excludes  permanent  human  habitation,  including  summer 
residences;  provide  for  conservation  preservation  and  development  of  the 
natural  resources  of  the  environment;  extend  landward  a  sufficient  distance 
to  include  protective  dunes,  bluffs  or  other  natural  features  which  serve 
to  protect  the  uplands  from  damage;  and  provide  essentially  full  park 
facilities  for  appropriate  public  use. 
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Local  Cooperation;   Formal  assurances  of  local  cooperation  similar 
to  those  required  for  regularly  authorized  projects  must  be  furnished  by 
a  local  sponsoring  agency.  The  local  sponsor  must  be  a  municipality  or 
public  agency  fully  authorized  under  State  laws  to  give  such  assurances 
and  financially  capable  of  fulfilling  all  measures  of  local  cooperation.  As 
a  project  is  dependent  upon  local  cooperation  and  participation,  the 
importance  of  the  existance  of  a  legally  authorized  and  financially  capable 
local  sponsoring  agency  warrants  special  emphasis.   The  sponsoring  agency 
must  normally  agree  to: 

1.  Contribute  in  cash  the  local  share  of  project  construction  cost 
and  assume  full  responsibility  for  all  project  costs  in  excess  of  the 
Federal  cost  limitation  of  $500,000. 

2.  Provide  without  cost  to  the  United  States  all  necessary  lands, 
easements,  and  rights-of-way. 

3.  Hold  and  save  the  United  States  free  from  claims  for  damages 
which  may  result  from  construction  and  subsequent  maintenance  of  the 
project. 

4.  Assure  that  water  pollution  that  would  affect  the  health  of 
bathers  will  not  be  permitted  (applied  only  in  cases  where  the  beach  is 
used  for  recreational  purposes). 

5.  Assure  continued  public  ownership  or  continued  public  use  of  the 
shore  upon  which  the  amount  of  Federal  participation  is  based,  and  its 
administration  for  public  use  during  the  economic  life  of  the  project. 

6.  Assure  maintenance  and  repair,  and  local  share  of  periodic 
beach  nourishment  where  applicable,  during  the  useful  life  of  the  works 
as  required  to  serve  the  projects'  intended  purpose. 

7.  Provide  and  maintain  necessary  access  roads,  parking  areas  and 
other  public  use  facilities  open  and  available  to  all  on  equal  terms. 

Specific  cases  may  also  warrant  assigning  other  additional  local 
responsibilities,  such  as  providing  appurtenant  facilities  required  for 
realization  of  recreational  benefits. 

Local  Assistance;   Local  proponents  of  a  small  beach  erosion  control 
project  can  provide  valuable  assistance  in  the  collection  and  furnishing 
of  data  needed  to  formulate  the  project  plan  and  to  evaluate  project 
benefits.   The  District  Engineer  for  the  area  involved  will  provide 
details  to  interested  local  groups  concerning  how  they  might  assist  in  this 
respect.   Examples  of  useful  information  that  local  groups  can  obtain  are: 

1.  A  history  of  all  prior  actions  taken  to  prevent  or  control 
shore  erosion  and  the  results  secured  thereby. 

2.  Any  accurate  local  surveys  which  can  be  used  to  indicate 
progressive  shoreline  and  off-shore  changes. 

3.  Statistics  on  beach  use,  both  for  peak  days  and  for  the 
entire  recreation  season  and  estimates  of  prospective  use. 

4.  Past  storm  and  erosion  damages  experienced  along  the  shore  front. 
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Stale: 
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UNITED  STATES 
DEPARTMENT  OF  Tl-ll 
BUREAU  OF  OUTDOOR   RECREATION 
WASHINGTON,  D.C.      Z02/.0 


R 
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NOTIFICATION  Oi:  LAKH  AND  WATER  CONSERVATION  FUND  GRANT 
MADE  PURSUANT  TO  PUBLIC  JAW  8S-57S,  AS  AMENDED 


Massachusetts 


BOR  Project  Number: 


25    -   00056 


.Amount  of  Federal  Grant.:  "      $K  7SJJJ000_ 
Appropriation;    10-16-5C05'r(r-2-'lD"5 

County:  Plymouth"  and  Norfolk 


Wompatuck  State  Park 
Title:.  ^ 


Sponsor:_ 


Massachusetts  Department-  of  Natural -Resources 


State  Liaison  Officer: 


Mr.  Arthur  Brownell 


■Description  of  Project:  ■  .  .         ■  '•''".■. 

'This  grant  is  for  the  development  of  recreation  and  support  facilities"  on 
approximately  300  acres  of  the  2877  acre  Wompatuck  State  Park.  The 
proposed  scope  of  development  includes  a- 400  unit'  campground,  9  comfort 
stations,  maintenance  building,  contact  'station,  roads  and  park  lots,,  and 
related. water,  electrical  "and  sewerage  systems:   .  ■ 

.The' Project  site  is  located  just  east  of  Rt.  228  'at .Union  Street  in  the 
Towns  of  Hingharn,  Scituate,  and  Norwell,  approximately  25  miles  from  '•  - 
downtown  Boston.    "  ■•  '    ■     ■. 


'Die  Land  and  Water  Conservation  Fund  provides  money  to  assist  Stales,   and  through  The  Stales  to  assist  local 
governments  in  acquiring  and. developing  non-Federal,  recreation  lands 'and  waters  and  10  assist  States  in  the 
preparation  and  maintenance- of  Statewide.  Comprehensive  Outdoor  Recreation  Plans;    All  Federal  money 
granted  to"  State  and  local  governments  must  he  matched  by  an  equal  amount  of  State  or  local  money. 
■'■Appropriations  from  the  Fund  are  also  used  to  acquire  Federal  recreation  lands  and  waters.     Land  and  Water 
Conservation  Fund  revenues  arc  derived  from  the  sale  of  Federal  surplus  real  property,  the  Federal 
motorboat  fuels  tax,   and  for  the  five-year  period  from  July  ),  IOCS,   to  jime  £0,  1073,  sufficient  annual     _ 
appropriations  from  the  Treasury  or  Outer  Continental  Shelf  mineral  receipts  to  assure  that  the  income 
of.the  Fund  is  not  less  than  ?200  million  annually.    This  program  is  described  on  page  34 3  of  the 
catalog  of  Domestic  Assistance,.  January  19GD. .. . . 


For  furthci  information  call: 
Concessional  Liaison 
Washington,  D.  C. 
343  (Code  183)  x5T77 


t^^spc^  V\4  % 


G.  Douglas Tlofe,  Jr.        .  .  \J        V] 

Director 

Bureau' ol  Ouidoo:  Recreation. 
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